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BIRMINGHAM AND MOBILE 


Street Paving—Street Cleaning—Police and Fire Depart- 
ments—Water Supply—Sewerage —Experience with 
Birmingham's Septic Tank—Greater Birmingham 


EDITORIAL CORRESPONDENCE 


MosiLe impresses the stranger favorably through its 
well-paved, clean streets and the substantial buildings 
thereon. At present there are in service 24,000 square 
yards of wood block paving on concrete foundation with 
I-inch sand cushion and sand filler. The blocks, three 
inches deep, were furnished by the Republic Chemical 
Creosoting Company, of Indianapolis. There are 50,000 
square yards of bitulithic, 93,000 square yards of vitri- 
fied brick, and 30,000 square yards of granite block. It 
is proposed to construct, during the present year, 33,700 
square yards of wood block, and 2,900 of brick paving. 
Storm sewers are in every case laid before paving. 

Around Bienville Park and for two blocks on Govern- 
ment street are located public cab stands, the only places 
on the public streets at which cabs are permitted to remain 
when not in service. The pavements in this vicinity are 
of asphalt, but to prevent injury by the stamping of 
horses and in other ways, a sufficient width near the curb 
is paved with brick. The streets having asphalt or bitu- 
lithic paving are provided with concrete gutters. Con- 
crete curbs are quite extensively used and many of them 
have been built with a steel edge protector, but as this 
adds 25 cents per foot, or approximately 50 per cent., to 
the cost, this use is not so common as formerly. Most of 
the streets which are not paved are of unimproved sandy 
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soil, which is very unsatisfactory. A few of the streets 
have been surfaced with shells. 

All paved streets are cleaned each night with machine 
sweepers and the business streets are patroled during 
the daytime. Garbage is collected daily and deposited 
on dumps on low land. 

The water supply of Mobile is one of the few in the 
South which it is not considered necessary to filter, this 


supply being obtained from spring-fed streams. The 


water is pumped at three stations, two of them seven 
which 


miles from the city, and the other eleven miles, 











BRICK PAVING FOR CAB STANDS 
Concrete Gutter and Curb with Metal Corner 


raise the water 60 feet into two reservoirs which have 
a combined capacity of 100,000,000 gallons. ‘The eleva- 
tion of these gives a head of approximately 210 feet at 
the city. At present the supply is taken directly from 
the streams with no reserve at that point, but the con- 
struction of impounding basins to provide against low 
water in the streams is being considered. 
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Leading from the reservoirs a 30 and a 24-inch main 
supply the 16,000,000 gallons which are used daily in the 
city. The population of the city is approximately 70,000, 
but the large amount of water is accounted for by the 
extensive use of it by railroads, shipping and manu- 
The services of only the larger consumers are 


facturers. 
metered. 
The present City Hall is considered inadequate, and a 
committee has been appointed to report upon issuing 
bonds for a new building and preliminary drawings have 
It is probable that a competition 
It is proposed to house 


already been made. 
will be held for the final plans. 
in the new City Hall the city offices, fire and police head- 
quarters and militia companies. 
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PARK AND SCHOOL PLAYGROUNDS, BIRMINGHAM 


BIRMINGHAM 


BIRMINGHAM is the business and financial center of 
the coal and iron district of Alabama. Among its other 
recommendations is the attention paid by its Board of 
Health to the problems of sanitation and pure food. A 
chemical and bacteriological laboratory is maintained 
under the direction of E. M. Duncan; samples of milk 
are collected from the delivery wagons and analyzed, 
and farm and dairy conditions are inspected frequently. 
Meat is inspected both before and after killing. 

The streets are cleaned and garbage collected by 
prisoners. All paved streets are cleaned nightly. The 
garbage is dumped on low ground in three different sec- 
tions of the city. 

This is one of the 
Police is elected by the people. 


few cities where the Chief of 
The Police Department 











GARBAGE WAGON AT DUMPING GROUND 
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seems to be an excellent one. It contains a chief, cap- 
tain, two lieutenants, two desk sergeants, four detectives, 
and seventy-two patrolmen. The last-named receive 
$75 a month, detectives and lieutenants $90 a month, 
captain $100, and chief $200. Nineteen of the patrol- 
men are mounted on bicycles. 

The Fire Department contains 107 full-paid men, 
divided among six engine companies, three hose, two 
hook and ladder, and one chemical company. The Game- 
well Fire Alarm System is used, supplemented by tele- 
phone. All fire stations are connected to one telephone 
line and receive each call, the nearest company respond- 


ing. Last year go per cent. of all alarms came by tele- 
phone. Both the Police and Fire Departments have a 


sick benefit fund. 

During the past year Birmingham has laid 62,000 
square yards of brick paving at a cost of $121,000, and 
62,300 square yards of bitulithic costing $84,000; also 
$18,300 worth of brick and concrete gutters, $5,000 of 
cement curb and gutters, sidewalks costing $17,000, stone 
curbing costing $18,000, and grading and macadamizing 
costing $23,000. Slag is used on many of the unpaved 
streets for surfacing. It is found to pack well and proves 
quite satisfactory. 
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PILE OF SLAG USED FOR SURFACING STREETS 


During the year $206,000 has been spent upon sanitary 
sewers and $5,000 on storm water sewers. In an election 
held May 4 to decide whether $400,000 should be raised 
by bonds for sewer purposes (practically all of which 
will probably be spent for storm water sewers), the prop- 
osition carried with but 32 votes in the negative. It is 
proposed to expend during the next five years $800,000 
for this purpose, the other $400,000 to be assessed against 
the property benefited. It is expected that this sum will 
give Birmingham the most complete system in the South. 

The septic tanks in which Birmingham’s sewage is 
treated were described in the issue of the MunicrPaL 
JourNAL for December 5, 1906. These are still work- 
ing satisfactorily. A peculiar phenomenon in connection 
with the scum has been observed. The first crust which 
forms dries and separates from the liquid; another then 
forms and likewise dries; and these are in some instances 
so impervious to the gases which rise from the sewage 
that these gases accumulate under the crusts and raise 
them above the water, sometimes by as much as two feet. 
Bacterial action seems to practically cease in the scum 
when thus elevated and dried, but is renewed when the 
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SUBWAY UNDER NEW STATION, BIRMINGHAM 


gas is released by breaking up the scum. Mr. Kendrick, 
who has charge of the disposal plant for the county 
(which constructed this as a county plant to serve several 
municipalities), proposes to try the effect of flooding 
the top of the scum with sewage when next this occurs. 

As stated some weeks ago, a Greater Birmingham has 
been voted by the present city and ten adjacent corpora- 
tions, Bessemer and Ensley refusing their consent to be 
absorbed because of the opposition of local steel com- 
panies. Many of these towns are now hurrying forward 
street and other improvements, bonding themselves to 
the limit for this purpose, each apparently with the aim 
of bringitig as large a per capita debt into the combina- 
tion as any other. Among others, North Birmingham re- 
cently voted $5,000,000 bonds for a water works system. 

The city is divided into two nearly equal parts by the 
railroads which pass through the town. These go through 
at grade, and the abolishing of these crossings is now 
receiving the earnest consideration of City Engineer Ken- 
drick and the other city officials. 

The water supply is at present furnished by a private 
company. It is obtained from streams, purified by me- 
chanical filters, and pumped several miles to the city. 
A new reservoir, twelve miles south of the city, has been 
built during the past year. 























FILTER HOUSE AND CLEAR WATER RESERVOIR—BIRMINGHAM, ALA. 
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Street Plan of Point Grey 

A SOMEWHAT unique street plan is that proposed for 
the laying out of Point Grey, B. C., by Frederick G. 
Todd. This was designed for a residential town. It 
occupies a bold promontory between English Bay and 
the North Arm of Fraser River and has an area of ap- 
proximately five and one-half square miles. From 
English Bay on the north, the land rises quite abruptly 
and then by a more gentle slope to a height of 350 feet 
above high water at a point a little north of the center of 
the property. This height of land extends westerly to 
the point of the promontory, forming a ridge from which 
there is a gentle slope toward the south, terminated by 
a steep bank, 60 to 200 feet high along the south shore. 

It was believed that this would always remain a resi- 
dential suburb of Vancouver, and accordingly straight 
lines and regular lots were nowhere thought necessary. 
The streets were accordingly made to follow the con- 
tours as far as practicable, this resulting in more 
favorably located lots and reduced cost of street con- 
struction. In designing the street plan, the location of 
the municipal center was deemed of first importance, for 
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it is especially necessary with curving streets to have the 
design systematic and convenient. This center, where 
it is assumed the stores, schools and churches will be 
located, is placed on the commanding plateau near the 
end of the point, around a “village green” from which 
streets extend in all directions. Cross streets connect all 
parts of the property with the main boulevards at fre- 
quent intervals, making it possible to reach the various 
parks and beaches by a direct route. A main drive starts 
along the shore at the northeast corner of the property 
and extends along the shore for a mile and a quarter, 
then gradually climbing the bluff it winds along the top 
of this, overlooking the sea for the remaining distance of 
five or six miles. The designer believes that this drive will 
be one of the finest on the continent. Winding along the 
edge of the bluff entirely around the bold promontory and 
from 60 to 200 feet above the water, it offers a variety of 
view both of land and water seldom equaled. The grade 
exceeds 3 per cent. at only a few places and no parts 
are too steep for a purely pleasure drive ; and although it 
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is nowhere straight, the curves are easy and add greatly 
to its attractiveness. 

Running east and southeast from the ‘‘village green” 
are three main boulevards, each wide enough to accom- 
modate two roadways, sidewalks, bicycle paths, and a 
double-track car line; the whole being about 180 feet 
wide. The northernmost of these boulevards joins one 
of the most important streets extending out from Van- 
couver, and passes much of the choicest building land. 
North of this are seen to be four ravines which are very 
large and deep and could be bridged only at great ex- 
pense, for which reason it was thought necessary to locate 
winding roads up and down the slope in order to make 
the land accessible, the grades of these being made as 
easy as possible. It is suggested that the steep slopes, 
both along the shores and in the ravines, be reserved as 
public parks since they could with difficulty be used for 
building purposes but are most picturesque for park use. 
In each ravine is a stream of pure water which could be 
dammed to form lakes and also provide water power if 
desired. In addition to these, level land to serve as play- 
grounds and amusement parks has been reserved in the 
more elevated part of the territory. 

The lots in the vicinity of the green are made relatively 
small as they are intended for business purposes; but as 
the territory recedes, the lots gradually become larger. 


Effect of Freezing on Bacteria 

EXPERIMENTS made to determine the effect of low 
temperature on bacteria, especially freezing them in ice 
and keeping them there for varying lengths of time, have 
recently been made by John C. Sparks and were de- 
scribed by him in the April number of [ce and Refrigera- 
tion. In making these experiments, bacilli coli com- 
munis, sewage, streptococci and anaerobic spore-forming 
bacilli were obtained from sewage and the pure cultures 
were removed by a fine needle and placed in water of a 
temperature of 98.6 degrees F. and kept at that temper- 
ature twelve hours. The water was then frozen into 
blocks of ice and these were kept in an insolated vessel in 
a brine-cooled ice-box at a temperature of 28 degrees F. 
The ice remained hard and suffered no loss from melt- 
age. A fairly pure culture of typhus bacilli was re- 
purified by replating and treated in the same way. 

Tests were made of these samples before freezing and 
at intervals afterward. The bacilli coli communis were 
reduced in number about 65 per cent. in two days, 90 
per cent, in four, 95 per cent. in one week, 99.3 per cent. 
in two weeks, and 99.99 per cent. in nine weeks, and 
sterility was found in twelve weeks. Typhus bacilli were 
reduced in numbers 72 per cent. in two days, QI per cent. 
in four, 94 per cent. in one week, 96 per cent. in two 
weeks, 99.99 per cent. in seven weeks, and sterility was 
found in nine weeks. Sewage streptococci were reduced 
28 per cent. in two days, 58 per cent. in four days, 63 
per cent. in one week, 86 per cent. in two weeks, 99.98 
per cent. in 15 weeks, and sterility was found in 20 
weeks. Anaérobic spore-forming bacilli diminished less 
rapidly at first than did streptococci, but sterility was 
found after twenty weeks. 
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The author concludes from these tests that tempera- 
ture has a marked effect on pathogenic bacilli, but that 
all are not equally affected, some having greater vitality 
than others. The fact that in ice the bacteria cannot 
move about to obtain fresh food probably has as much 
to do with their disappearance as has the temperature. 
He cites experiments described by Wm. H. Park, before 
the American Medical Association in 1907 in which of 
21 different strains of typhoid bacteria frozen in as many 
cakes of ice, six had entirely disappeared in five weeks 
and only four were not sterile at the end of sixteen. Dr. 
E. H. Porter, Commissioner of the Board of Health of 
New York State, states that in general bacteria are re- 
duced in number about 50 per cent. after exposure to 
freezing temperature for one hour, 90 per cent. in one 
day, and that the few which are not killed in one month 
have become so attenuated as to be unable to produce 
disease. Dr. Sedgwick, of the Massachusetts Institute of 
Technology, states that upward of 99 per cent. of bac- 
teria contained in ice are killed after two weeks’ ex- 
posure and the remainder eventually die. 

“The chief point to be learned from this series of 
tests is that ice, even when cut from water which may 
contain pathogenic bacilli, is utterly incapable of passing 
on disease if it is stored for some time before being dis- 
tributed.” 





NEW WATER SYSTEM FOR TACOMA 


Wells and Distant Gravity Supply Conside.ed—Latter Adopted 
—Precautions Against Contamination—Gravity 
Main—Impounding Reservoir 





By H. Cole Estep 


WHEN the population of a city is a little more than 
doubling every six years and the surrounding territory 
growing with but little less rapidity, the problem of sup- 
plying an ample amount of pure water to the city be- 
comes very complicated. This problem is now confront- 
ing Tacoma, Washington, which had a population of 
37,000 in 1900 and 87,000 in 1906. The city has had all 
it could do to keep the quantity of water supplied up to 
the requirements and has had, so far, but little oppor- 
tunity to pay much attention to the quality. 

At present the city uses 15,000,000 gallons per day, 
about 6,000,000 of which comes from the unpolluted city 
wells at South Tacoma, while the balance is drawn from 
Clover Creek, the old but now polluted source. It was 
considered necessary to find a substitute for the 9,000,000 
gallons now taken daily from Clover Creek, which should 
not only be pure and able to furnish the 9,000,000 gallons 
a day required at present, but should be capable of sup- 
plying the 20,000,000 gallons that would be demanded of 
it in a few years. Two systems were proposed. One 
was to add enough wells at the South Tacoma plant to 
yield the desired quantity ; the other was to build a grav- 
ity main forty-one miles long which would bring all the 
water needed from the Green River, a stream flowing 
down the west slope of the Cascade Mountains into 
Puget Sound. 

The latter plan was adopted and is being constructed; 
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but both systems possess such unique features that a 
brief discussion of each is given as being of interest. 

At South Tacoma the city owns eleven semi-artesian 
wells that furnish from 5,000,000 to 6,000,000 gallons 
per 24 hours. The wells are all about 150 feet deep and 
vary in diameter from seven to twelve inches. The 
quality of the water is good. It is pumped from the 
wells by an air lift system, which incidentally thoroughly 
aerates it. For this pumping the city maintains at pres- 
ent a 600-horsepower motor-driven plant. Half of the 
power available at the station is used to pump the water 
from the wells; the other half for pumping into the high 
level mains. On account of the hilly topography of the 
city the water is delivered into two systems of mains, 
the high level and low level. From the South Tacoma 
wells it is pumped into the high level system, from which 
it flows by gravity into the low level. The city buys 
its electrical energy from the Seattle-Tacoma Power Co. 
and obtains it at the extremely low figure of three-tenths 
of a cent per kilowatt hour. The present contract ex- 
pires in a short time, however, after which the company 
will charge 11%4 cents per kilowatt hour. The present 
cost of pumping is therefore very low. 

The proposed enlargement consisted in driving one or 
more twelve-inch wells about 1,000 feet deep until the 
supply should be brought up to the requirements. The 
advantages urged for this system are that the water will 
be almost absolutely pure and impossible of pollution; 
that the plant is close to the city and no long, expensive 
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A SOUTH TACOMA WELL 


pipe line, which, as will be shown subsequently, is in 
some danger of being wrecked, will be required; and, 
finally, that the system is capable of unlimited extension 
simply by boring more wells. The opponents of the 
well proposition, on the other hand, dispute this latter 
claim, pointing out that no evidence has been presented 
to show that the limit of capacity of the wells has not 
already been nearly reached; and urge in addition that 
the cost of maintaining the pumping plant will be more 
expensive than keeping up the long gravity main and 

















SITE OF DAM AND INTAKE ON GREEN RIVER B 


Site of Dam Shown by Line Opposite Letter B. 


Intake Just Under Where Man is Staniing 
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headworks. On a basis of 4,800 kilowatt 
hours per cents, the daily cost of 
power and labor will approximate $75. 
The Green River is a glacial stream with a minimum 
flow at the new headworks of 65,000,000 gallons per day, 
which is ample for a city of 500,000 population. The 
river water is subject to contamination from three 


Green River 
24-hour day at 1% 


t 


sources: first, drainage from the Northern Pacific Rail- 
way which transverses the watershed for 3214 miles above 


the sewage from the Hot Springs 
sanitarium the river 18% above the 
proposed intake, which institution houses about 150 peo- 
ple; and third, sewage from the town of Lester, situated 
21 miles above the intake, and having a population of 300. 

It is believed to be possible to eliminate at least 90 
this contamination by certain precautions. 
covered. At 


the intake; second, 


located on miles 


per cent. of 
All bridges on the railway are to be tightly 
Hot Springs and Lester septic tanks and filter beds are 
to be installed. Between Hot Springs and the intake the 
river is a raging mountain torrent which wild pretty 
thoroughly purify itself in the 18 miles between these 
two points. 

The following table, from an analysis made by R. A. 
Bebb, City Bacteriologist of Tacoma, gives the com- 
parative qualities of the proposed supplies. Parts per 


1,000,000 are given: 


| 
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Green River. ....| 90.00) 4.00] None | 0.044! None | None | 0.825 
South Tacoma Wells. | 92.00} 6.00) None | 0.032) None | None} 2.270 
Clover Creek or 102.00] 5.00} None 0.060} None | None 4 1.330 
Permissible impurities.... 500. 00 °. 8.000 


10. an 0.05) 


ine fe sein 
The permissible impurities in the above table are those 
established by Prof. V. C. Vaughn as representing safe 
The albuminoid ammonia found in the Green 
to the sewage pollution 


- °. ~ None 


practice. 
due 
noted above. 

At the head works there is 
rubble 
sixteen feet 
high across the river; the bed 
and banks of the stream at 
point are composed of 
The crest of the 
dam is 408.8 feet above the 
standpipe in Tacoma. The 
excavated in solid 
rock fifty feet above the dam 
and is to be provided with a 


River water is probably 





being constructed a 


concrete dam 


this 
basalt rock. 


intake is 


settling basin allowing a maxi- 
velocity of six inches 
per second. 

The gravity main from the 
intake to the 100,000,000- 
gallon impounding reservoir near Tacoma is 41 miles 
long, of wood stave and steel pipe, varying in diameter 
from 54 to 36 inches. Four reinforced concrete stand 
pipes, for preventing excessive water ram, are to be 
placed at points where the hydraulic grade line comes 
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within 15 feet of the ground. At several points rein- 
forced concrete retaining walls are being built. It is 
estimated that a reinforced 16-foot wall will cost $8.45 
less per lineal foot than a plain wall, assuming the con- 
crete to cost $10.00 per cubic yard for the plain and 


$15.00 for the reinforced work. The pipe line crosses 


two rivers, the White and Puyallup. These rivers are 
subject to violent floods, for which reason it is proposed 
to submerge the pipe. These are the points at which 
the opponents of the plan fear the main may be wrecked. 
The impounding reservoir is to be of reinforced con- 
crete, having a depth of water of 19 feet, and with 











WHITE RIVER CROSSING 
Location of Pipe Shown by Line Opposite Letter A 


capacity of 100,000,000 gallons. There is a gate cham- 
ber so arranged that this reservoir may be cut off, al- 
lowing the water to flow directly into the city stand pipe 
on “J” street. The distributing systems center at this 
standpipe. The surplus water is carried into the bay 
through a 24-inch steel pipe. The complete system is 


estimated to cost $1,996,000. 





Street Paving Data 
Data concerning street paving have been received 
from a number of cities since the publication of the table 
of statistics in our March 4 number, and are given here- 
with to supplement that table. 

Oneonta, N. Y., iplat 
built 1,387 square yards of brick 
cement filler, no guarantee, at $2.06. 
vards in the village. : ; oe 

Augusta, Ga., received bids for $14,000 worth of brick and 
Belgian block March 31. Last year the city built 8,030 square 
yards of brick pavement on a Portland concrete foundation, 
pitch filler, for $16,834.35; also 28,699 square yards of macadam 
and 64,000 of gravel. There are 


contemplates no work this year. Last year 
paving on 6-inch concrete base, 
There are now 41,911 square 


now in service 2.58 miles of 
brick paving, 2.41 of stone block, 24.57 of macadam and 19.88 of 
grave 
ui Daytona, Fla., had contracted for 38,700 square yards of shell 
road at $12,000, and contemplated 21,000 square yards of shell 
and broken stone. Last year 13,000 square yards ‘of shell roads 
were built for $4,000, on a sand foundation with marl filler. 
There are now 30 miles of this paving in the city and vicinity. 

Noblesville, Ind., contemplated no paving this year. Last year 

2,000 square yards of brick were laid on gravel foundation with 
cement filler, two-year guarantee, at $I .60 per square yard. 
There are now two miles of this paving in the town. 

Emporia, Kan., has this year contracted for 46,500 square 
yards of brick, on concrete foundation with sand filler, for 
$69,750. Last year they built 8,200 square yards of the same 
pavement for $12,546. There are now in the city 64,552 square 

yards of brick and 28,000 of macadam. 

Tyler, Tex., has contracted for 2,080 square yards of brick on 
concrete foundation, cement filler, no guarantee, at $2.20 per 
square yard, and 25 cents per cubic yard additional for excava- 
tion, and contemplated 4,100 square yards more. Last year they 
built 11,090 square yards of the same paving at the same price. 
There are now 12,440 square yards of this paving in the city. 
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The American Water Works Association 

PRESIDENT FELIX, in his annual address at Washing- 
ton last week, made recommendations looking to most 
important changes in the American Water Works As- 
sociation, and as these recommendations are to be con- 
sidered during the year by a special committee of seven 
most prominent members, this address may have marked 
the second mile post in the rapid growth of this society, 
the first of which was the selection of Mr. Diven to 
the Secretary’s office. 

The recommendations were for “Permanent head- 
quarters and a Bureau of Water Statistics, with a well- 
equipped and systematized office in charge of the Secre- 
tary, under the immediate direction and supervision of 
the President and an Executive Committee of three mem- 
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bers or Board of Trustees, subject to the control of th 
Association and its Constitution and By-Laws. 
I believe that the organization should consist of the Presi- 
dent, but one Vice-President, a Secretary and Treasurer 
combined, and an Executive Committee or a Board of 
Trustees of three or five members, with the responsibility 
and authority centralized in the President and Committee, 
or Board, and administered under a well-defined Consti- 
tution and By-Laws.” 

The reduction of the number of vice-presidents from 
five to one seems to us desirable. It is the ordinary 
practice to move the vice-presidents up in rotation, and 
a president is thus practically elected five years before 
he serves, which makes the infusion of “new blood” too 
slow to be effective when desirable. The control of the 
Association by an Executive Committee by constitutional 
authority, instead of by the Secretary without such 
authority, as now seems to be necessary, would also 
be a wise move. 

The other changes recommended would undoubtedly be 
of advantage to the Association, its members and water 
works men generally ; but their adoption would require a 
larger income than even the greatly increased member- 
ship would furnish with the present dues. The Presi- 
dent suggests that water works interests, both public 
and private, will gladly contribute a fund of $100,000 
to $200,000 for this purpose; chiefly, we understand, be- 
cause of the benefits which they would receive from the 
Bureau of Water Statistics. Such a Bureau, properly 
conducted and supported by the ready contribution of the 
desired data by practically all plants, could render most 
important service. But we seriously question whether 
those holding the purse strings of the majority of cities, 
and of a great many private companies, will not be found 
difficult to convince on this point. The average council- 
man who will not assent to the purchase of meters, for 
instance, for measuring the consumption of his own 
plant because of their cost, is not likely to be more lib- 
erally inclined toward a proposition to subsidize the col- 
lection of consumption data from other cities. This ques- 
tion of finances will, we believe, be by far the most 
difficult one for the committee to solve; and it should be 
solved with certainty before the Association commits 
itself to these important changes. 

The Committee on Publication presented, in its report, 
excellent recommendations concerning the preparation of 
papers for the society, which should result in an im- 
provement in the general form of these, if not in the 
information conveyed by them. The first of these was 
that honorable mention be made each year of the five 
best papers presented, the committee to act as judges. 
Another recommendation was that instructions be printed 
and sent to the members, calling their attention to the 
importance of: 1. Early completion. 2. Ample prepara- 
tion and care. 3. Choice of proper subjects. 4. Brevity. 
5. Conciseness and dignity. 6. Elimination of the per- 
sonal pronoun. 7. Desirability of restricting publicity 
for private interest. We recommend a general observance 
of these rules to contributors of papers to other societies 


as well. 
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NEWS OF THE MUNICIPALITIES 


Divers Subjects of General Interest and Their Treatment by City Councils and Officials—Streets, Water 
Works, Lighting and Sanitary Matters—Police and Fire Items—Government and Finance 


ROADS AND PAVEMENTS 


Difference as to Paving Brick Test 


Columbia, S. C.—A difference of opinion between the Street 
Commission and the City Council as to the advisability of 
enforcing a clause in the specifications regarding tests of pav- 
ing brick has brought about the resignation of all the mem- 
bers of the Commission. The specifications required that 
paving brick, when submitted to a certain test in the rattling 
machine, should not lose more than 20 per cent. of their 
weight by abrasion. It seems that the bricks lost 25 per 
cent. in weight when so tested, but in other respects seemed 
good. The Commission, taking into consideration the incon- 
venience of delay and the responsibility for freight charges 
on the blocks, considered that it was acting for the best 
interests of the city by allowing the blocks to be used. Coun- 
cil thought otherwise, with the result stated. 


New Oklahoma Paving Law 


Guthrie, Okla—A general paving law applicable to cities 
of the first-class has been passed by the Legislature and 
signed by the Governor. According to its provisions, the 
paving of a street may initiate with a resolution, which is 
conclusive, unless action is protested against by owners of 
more than one-half of the property. If owners of more than 
half of the property on a street petition for a pavement, it 
must be granted to them. 


Many Streets Not Deeded to City 


Lexington, Ky.—After several weeks’ work in hunting 
through the records, Homer Foushee finds that of 198 streets, 
143 have never been formally deeded to the city. Neverthe- 
less, the city’s responsibility and ownership of the streets is 
unquestioned after the highways have been open as streets 
for a period of fifteen years. The city will refuse to maintain 
all streets not deeded over that have been open less than 
fifteen years. 


Memphis Sidewalk Law Upheld 


Memphis, Tenn.—Mayor Malone is much pleased at the 
decision of the Sate Supreme Court declaring the Memphis 
sidewalk ordinance constitutional in its entirety. The right 
of the city to make arrests and punish by fines for failure to 
comply with orders to lay walks is now unquestioned. In the 
past two years the city has laid walks costing fully $300,000 
under the ordinance, and hundreds of prominent citizens, men 
and women, have been arrested and fines have been imposed 
in the city courts. 


Sees a Combination in Asphalt Bids 


New York, N. Y.—Efforts to save the city thousands of 
dollars in awards for laying asphalt pavements came to 
naught when bids were opened by Borough President Ahearn 
for 150,000 yards. Last year the price for the work was 
83 cents a yard. Several weeks ago bids were opened for 
the same amount of work and the asphalt companies bid 
$1.49 a yard. Mr. Ahearn refused to accept the bids, believ- 
ing they were too high, and readvertised. In the bids re- 
ceived during the past week there was hardly an appreciable 
difference. The Uvalde Asphalt Paving Company, the lowest 
bidder, offered $1.48 a yard. Mr. Ahearn declared that the 
high bids showed a combination of interests, and he sees in 
it the justification for the request he made last winter for an 
appropriation of $100,000 for a municipal asphalt plant. 


Automobile Party of Officials Inspect Paving 


West Hoboken, N. J.—Mayor Richard Lynch and _ his 
official family, occupying three automobiles, made a tour 
of paving inspection to neighboring towns on a Sunday after- 
noon. The first stop was at Harrison, where the bitulithic 
pavements on Bremen, Niagara and Barbara streets were 
looked over. In Newark, New York avenue, Plain street, 
New street and Central avenue—a heavily traveled street— 
were looked over. Perth Amboy was the furthest point 
reached, and there the longest stop was made. Mayor Albert 
Bollschweiler met the party and presented Mayor Lynch 
with a mammoth key, symbolic of the freedom of the city, 
and extended other courtesies. The party examined the 
various bitulithic pavements in Perth Amboy, after which 
they returned via Staten Island. 


SEWERAGE AND SANITATION 


Expert Engineers Offer Services 


Butler, Pa.—Differences in the fees asked by a number of 
consulting engineers who were asked to submit propositions 
to supply plans for a sewage disposal plant for Butler illus- 
trate the difficulties experienced by Councils in choosing an 
engineer for such work, as well as the great lack of uni- 
formity in the matter of professional charges. The money 
consideration varied from $950 to $6,000 and one engineer 
asked 6 per cent. on the cost of the plant. The rough 
estimates of the cost of the plant itself varied from $75,000 
to $100,000. 


New Milk Regulations in Chicago 


Chicago, Ill—According to rules adopted by the Board of 
Health, no more milk will be sold from cans in the small 
store depots of Chicago. Another regulation provides that 
in stores where milk is handled, windows and doors must 
be fitted with fly screens. Applicants for permits to keep 
cows must agree to submit their cows to the tuberculin test 
at least once a year. Stables where cows are kept must be 
cleaned once a day and no cows shall be confined in any 
yard or tethered in any street or common within thirty feet 
of any dwelling, school, church, store or public building. 


City May Purchase Materials 


Hartford, Conn—The annual report of City Engineer 
Frederick L. Ford contains an important recommendation 
and discussion of the purchase of materials for city work. 
Every year for the past six years the city has done $100,000 
worth of sewer construction. The present method is to let 
the contract to bidders, and because contractors keep no 
supply of materials on hand, vexatious delays follow the 
award of each contract. It would save the commission of 
the contractor if the city, with its unlimited credit, should 
purchase and keep on hand at all times supplies for its pub- 
lic works of this character, and the work could be performed 
at less cost of time and money. Requisitions could be made 
for both the Street and Engineering Departments. 


Save Sewers or Poplar Trees 

North Tonawanda, N. Y.—Complaint after complaint is 
being received at the Department of Public Works from 
residents whose sewers are blocked up. Upon digging up 
the lateral sewers it has been found in every case that the 
sewers are choked with roots from poplar trees. About four 
years ago 2,500 young poplar trees were given to residents 
of the city by Dr. Leonhardt, now of Porto Rico; these are 
the cause of the trouble. 
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Big Milk Company Fights Town 


Montclair, N. J—The Board of Health of Montclair and 
the Borden Condensed Milk Company are engaged in litiga- 
tion growing out of the effort of the Board to apply the 
tuberculin test to all herds from which milk is supplied to 
consumers in Montclair. More than a year ago the Board 
passed an ordinance requiring all retailers to submit their 
herds to the tuberculin test. The Borden company claimed 
exemption on the ground that their milk came from beyond 
the limits of the State. Now, shortly before the time limit 
for compliance with the ordinance has expired, the company 
has secured an injunction which will at once bring the mat- 
ter before the highest courts. The Borden company, which 
is furnishing milk at eight cents a quart, has many sympa- 
thizers who believe that the price of milk would rise to twelve 
cents a quart if this company was excluded from doing busi- 
ness in the town. 


Jersey City and Bayonne in Joint Sewer Project 


Newark, N. J.—At a joint session of the Finance Com- 
mittee of Council and the Board of Works, Chief Engineer 
Morris R. Sherrerd called attention to an omission on the 
part of the Passaic Valley Sewerage Commission in devel- 
oping plans for the trunk sewer for the purification of the 
Passaic river. The error consisted in the failure to provide 
for the sewage of Jersey City and Bayonne emptying into 
The question devolves on the meaning of the 
statutes—whether it was the intention to keep sewage out 
of the bay or not. Newark already empties three-eighths of 
its sewage there and the plans of the Passaic Valley Com- 
mission include the carrying of this sewage into the trunk 
About $2,000,000 of the $6,000,000 which it is esti- 
mated the trunk sewer will cost Newark will go toward this 
If other cities are allowed to deliver sewage into the 
bay, the question is why could not Newark deliver all its 
sewage there. This would only cost $3,000,000. 


Newark bay. 


sewer. 


work. 


Campaign of Education Regarding Flies 


St. Joseph, Mo—The Board of Health is engaged in a 
campaign of education regarding the common house fly as 
a disseminator of contagious diseases and has outlined the 
following suggestions for the benefit of householders: 

Screen all food and keep flies away from it. 

Keep the streets clean. 

Keep stable manure, breeding place for flies, in a vault or 
pit or screened inclosure and sprinkle its surface with chloride 
of lime. 

Quickly cover up food after a meal and bury or burn table 
refuse. 

Keep damp cloths near meat dishes, milk jugs and other 
food receptacles. 

3urn pyrethrum powder in the house. It will kill most of 
the flies and those it does not will fall stunned, when they 
may be swept up and burned. Sticky fly papers are a second- 
rate palliative. 

Remember that the exposure of any kind of refuse near a 
dwelling furnishes a breeding place for flies, and if food is 
exposed the flies will deposit germs upon it. 

One way suggested of driving away flies is by the use of 
the flower of the mignonette. The delicate perfume of this 
old-fashioned plant, so pleasing to most human beings, is said 
to be poison to the fly. If the blossoms are scattered freely 
about the house it is said that the flies will desert. 


WATER SUPPLY 
Water Company Contract Expired 


Connellsville, Pa—The twenty-five-year contract between 
the borough and the Connellsville Water Company has ex- 
pired without any provision having been made for a new 
one. The water, however, was not turned off. Legal pro- 
ceedings have been taken by the Borough Solicitor, R. S. 
Goldsmith, seeking to have the franchise rights declared 
forfeited. It is declared that the borough has been over- 
charged and a municipal plant or a new company is desired. 
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New Regulations Regarding Use of Hydrants 


Hartford, Conn.—The Water Board has notified the Street 
Board that auxiliary hose valves will be placed on all hy- 
drants used by watering carts for street flushing and sprink- 
ling and for the use of steam rollers. For others wishing to 
use hydrants, a man will be sent out each morning to put on 
an attachment with a meter. At night the attachment will 
be removed. In addition to the regular rate, a charge will be 
made for the time of the man who attaches the meter. 


Increase Pressure to Aid Filtration 

Louisville, Ky.—Chief Engineer S. Bent Russell and Con- 
sulting Engineer Webster Gazlay have made an informal 
report to President Zorn of the Board of Public Works in 
relation to their visit to eastern cities to look over filter 
plants. It seems that the only portion of the Louisville 
filtration system that does not work is the strainer. As the 
result of their investigation, the engineers have ordered the 
pressure increased ten pounds a day until seventy pounds 
additional is put on. If the pipes will withstand the pressure, 
it is believed the filter will work satisfactorily. 

Jersey City Wins Water Supply Case 

Jersey City, N. J.—President John J. Heavey of the Street 
and Water Board, as well as other city officials and citizens, 
is jubilant over a decision of the Chancery Court in their 
case against the Jersey City Water Supply Company which 
is estimated to save the city about $1,000,000. The company 
is ordered to build disposal works to take care of the sewage 
of Boonton, Dover and Rockaway, which it is believed may 
cost $800,000. The court orders deductions from the con- 
tract price of $18,000 for defects in the construction of the 
Watchung tunnel and $72,000 for failure to turn on city water 
at the time agreed on. The court further decides that the 
Boonton dam was not so built that its capacity could be 
increased, as called for in the contract. The original contract 
price of the work was $7,595,000. 

Acquires Land About Lakes Supplying Water 

St. Paul, Minn.—By the purchase of 80 acres of land, in- 
cluding the shore of Sucker lake, forming part of the farm 
of J. J. Hill, the Water Board has practically finished the 
acquisition of all the land around the lakes that supply the 
city with water. The purchase of these lands has extended 
over a period of two decades and has cost only $100,000. 

Would Feed Artesian Wells 

Salem, N. Y.—After an expenditure of over $30,000, Col. 
George Pfeiffer, Jr., believes he has devised a system that 
will give Salem pure water at a low price. He proposes 
first to construct two subsidiary basins with a capacity of 
1,000,000 gallons each, into which the waters from Quinton 
pond will be pumped. After two days’ settling he proposes 
by means of down feed wells to deliver this water in the 
sand strata near the present artesian wells. In this way he 
believes a supply of 1,000,000 gallons a day can be secured. 


STREET LIGHTING AND ELECTRIC POWER 
Report of 30,000 Gas Meter Tests 

New York, N. Y.—During April, according to the report 
of the Public Service Commission, 7,488 new gas meters 
were tested, and 22,640 repaired and renewed. Six hundred 
and fifty-one were tested on complaints for consumers, mak- 
ing a total of 30,779. Of the complaint meters, 76 were found 
correct, 361 fast, and 214 slow. A meter is not accounted 
fast legally unless it registers more than 2 per cent. in excess 
of the amount of gas that passes through it. The average 
excess for the 361 that were recorded as fast last month was 
2.82 per cent. The average deviation on the part of those 
recorded as slow was .OI greater, that is, 2.83 per cent. The 
total number of meters of all kinds inspected since the 
commission came into existence on July 1 last, up to April 
30, was 340,306. Complaint meters numbered 5,018. 
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Appropriates Three Times the Estimate 

Park Ridge, N. J.—Great excitement prevails over a mu- 
nicipal lighting project. Some time ago the authorities voted 
an appropriation of $30,000 to buy property and build and 
equip a plant. Immediately property values took a jump 
upward—especially the tract selected. Another $30,000 was 
voted. The action of the borough authorities was brought 
to the attention of Judge Charles W. Parker and the court 
laid the matter before the Bergen County Grand Jury, of 
which Mayor Robert Sibbeld of Park Ridge is a member. In 
the meantime still another appropriation of $30,000 has been 
voted by the Council, making $90,000 in all. 


City Authorities and Lighting Officials Confer 


Syracuse, N. Y.—An effort has been made at a conference 
to effect an agreement between the city and the Syracuse 
Lighting Company for a new lighting contract. Under the 
charter for cities of the second class it is required that street 
and other municipal lighting shall be done by contract. For 
more than a year the city has had no contract, the price of 
its lighting having been fixed by the Hammond act at $68 
per arc lamp per year. Since the amended charter went into 
effect, January 1, the company has continued to furnish the 
light, but the city has no authority to issue warrants in pay- 


ment. The question comes on the question of lighting city 
buildings. For this the company charges 8 cents per kilo- 


watt hour, the same as to all consumers. This Mayor Fobes 
regards as excessive, and he is willing to pay but 6 cents. If 
the company does not accept this offer, bids will be adver- 
tised for. 

Gas Companies Called On to Repair Streets 

Sacramento, Cal.—The city has 
decided to make a formal demand on the two local gas com- 
panies that they put in order the streets torn up by them in 
the past for the purpose of laying mains. A complete list 
of the defective streets has been made up with the name of 
the the trouble. Plumbers will 
also be required to remedy any damage they may have done. 
According to law the company must repair a street within 
a year of the time it is torn up. It is proposed to repair 
all work not done so long ago that the statute of limitations 


present administration 


company responsible for 


will apply. 
FIRE AND POLICE 
One Day Off in Thirty for Police 

Boston, Mass.—A law has been passed by the Legislature 
providing for one holiday in thirty for the policemen of all 
cities in the State. 

Absent Policemen Lose Pay 

Cape May, N. J.—At a special meeting of the Council a 
resolution was adopted requiring all policemen to give full 
time on duty unless in case of accident or suffer reductions 
in their monthly pay for all time lost. This has been caused 
by the growing habit of taking time off, placing a substitute 
on duty and trusting to the leniency of Council to pay the 
substitute and also the regular in full. 


Will Rid City of Vagrants 

Dallas, Tex.—Chief of Police Brandenburg has declared his 
determination to rid Dallas of negro vagrants, and with this 
end in view has issued positive instructions to the police to 
give special attention to this class of offenders. His action 
is due to robberies reported recently. These vagrants com- 
dificult to secure convic- 
tions, as they can generally get witnesses to swear to alibis. 


mit minor crimes for which it is 


Ambulance Surgeon at Police Station 


Memphis, Tenn.—Hereafter an ambulance surgeon will be 
on duty at the police station, day and night. This is an in- 
novation in the Police Department, and carries out a sugges- 
tion made to the Fire and Police Commissioners some time 
ago by Dr. J. L. Andrews, President of the Board of Health. 
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Fredonia Fire Department Has Prosperous Year 


Fredonia, N. Y.—The Volunteer Fire Department has. 
elected the following officers for the ensuing year: Chief 
Engineer, E. M. Le Barron; First Assistant, Walter E. Dunk- 
ley; Second Assistant, William J. Moir; Secretary, B. F. 
Simons; Treasurer, C. E. Tefft. The Department is in a pros- 
perous condition, having $1,200 in its treasury. It responded 
to twenty-one alarms during the last year, and the property 
loss by fire was but $13,000, the greater portion of this occur- 
ring outside the fire limits. 


Reserve Fire Patrol Planned 


New Haven, Conn.—A movement is on foot to provide a 
more adequate police patrol at fires. The idea is to have a 
reserve of perhaps half a dozen men provided with an open 
two-horse wagon which will respond to every alarm within 
a reasonable distance. Their team ought to arrive about as 
soon as the first fire apparatus and lines could be established 
before a crowd accumulates. 


Fire Chief Croker Opposed to Civil Service 
New York, N. Y.—In the course of the investigation of the 
Fire Department by the Commissioner of Accounts, Chief 
Edward F. Croker stated that, in his opinion, the system of 
picking men for the Department by civil service examination 
kept many men who would make good fire fighters at the 
foot of the list and placed at the head college and high school 
Capable 
engineers, too, he said often failed at technical examinations. 
He was opposed to giving sick men full pay, saying that 1f 

they got less they would come back to work sooner. 


graduates who were often unfitted for the work. 


Alarm System Unreliable 

New York, N. Y.—Superintendent Martin of the Telegraph 
Bureau of the Fire Department, told the Commissioners of 
Accounts, who are investigating the fire conditions of the 
city, that the alarm system is not adapted to a city as big as 
New York. Below Fifty-eighth street the trunk wires are 
in an especially bad condition. A fire either at Police or 
Fire Headquarters would put the whole alarm system out of 
In many places the wires are so exposed that a 
slight fire or accident would put them out of commission. 


service. 


Battalion Chiefs for Fire Department 
Troy, N. Y.—By order of Commissioner of Public Safety 
Mann, the title of Assistant Engineer has been abolished and 
the three officers bearing that title are made Battalion Chiefs. 
The city is divided into three districts, each under the charge 
of a Battalion Chief, who will respond to all calls there. 


GOVERNMENT AND FINANCE 
Proposes to Make City Charters Supreme 


Guthrie, Okla—For the relief of cities which are trying to 
frame new charters under the provisions of the Constitution, 
Senator R. E. Stafford, of Oklahoma City, has introduced 
a bill in the Legislature providing that hereafter, when a 
charter for any city of the State, framed by a Board of 
Freeholders under that provision of the Constitution, shall 
have been adopted by the vote of the people, and approved by 
the Governor, and any provision thereof shall be in apparent 
or real conflict with any existing statute, the provisions of 
the charter shall be enforced, notwithstanding the conflict, 
and shall operate as a repeal or suspension of the laws in 
question, to the extent of the conflict. 





Finance Board Advises Economy 

Lynn, Mass.—Chairman French and Secretary Burgess of 
the School Board, Chief Harris of the Fire Department, and 
Chairman Baker of the Board of Public Works, were before 
the Committee on Finance and warned that their departments 
were going ahead too fast in piling up expenditures and that 
no more than the amount already apportioned them would 
be permitted during the year. 
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New System of Pay at Memphis 
Memphis, Tenn.—All city employees recently visited the 
City Hall, many of them for the first time since their ap- 
pointment, and were reviewed by Mayor Malone. The oc- 
casion was the inauguration of City Paymaster Utley’s new 
system of paying off. Now the employee presents himself, 
states the number that has been assigned to him and. receives 
a check. City employees can no longer be garnisheed and no 

money is held out to meet personal obligations. 


Propésed Charter for Oakland 


Oakland, Cal.—After several months’ work, the Advisory 
Committee of the Alameda County Progressive Club, acting 
under the advice of Professor William Carey Jones, of the 
University of California, and others, who have made a study 
of municipal government, have framed a charter which is 


being presented to the voters of Oakland. Some of the 
provisions are: 
Abolition of ward lines; non-partisan primaries, where 


names of candidates are arranged in alphabetical order with- 
out designation of party or source of nomination; the recall; 
elective offices to be Mayor and four Councilmen; undivided 
allegiance—no member of Council to hold other office or be 
interested in city contracts or supplies; uniform accounts; 
franchises to be approved by electorate; no monopoly of 
streets—rails and pipes laid in a street to be considered part 
of the street. 
Tenders to Be Asked for City Deposits 

Pittsburg, Pa—Select Councilman W. H. 
introduced in Council an ordinance requiring competitive 
bidding by banks desiring to become city depositories. Under 
the existing ordinance the Finance Committee of Councils 
nominates four banks to hold the city money and the banks 
pay only 2 per cent. for the cash. An amendment was re- 
cently offered to add two banks on the Northside. The con- 
tracts with the present depositories expire in June and new 
ones will then be made for three years. Former Allegheny 
secured 4 per cent. from its depositories Allegheny 
county gets the same premium. Mr. Stevenson proposes to 
offer the money to the high bidder, which must be a National 


Stevenson has 


and 


bank and member of the Clearing House Association. 
Tulsa’s New Charter Completed 

Tulsa, Okla—The Charter Board, elected several months 
ago to draft a-charter for the city, has completed its labors, 
and copies of the document have been filed with the Mayor 
and Register of Deeds of Tulsa county. After its publication 
twenty-one consecutive days in a daily paper, the Mayor will 
call an election to vote upon it. The contest over its ac- 
ceptance by the voters promises to be very interesting. 


REFUSE COLLECTION AND DISPOSAL 
Cooperation of Citizens in Street Cleaning 
Louisville, Ky—In pursuance of its settled policy of issu- 
ing statements to the public from time to time, regarding 
the transactions of the Department, the Board of Public 
Works has published a report on street cleaning, in which 
it gives the miles of streets and alleys cleaned in March. 
Cooperation of the citizens is asked. Attention is called 
to carelessness of porters in business houses.in leaving bits 
of wood and paper from packing boxes lie on sidewalks and 
in gutters. The overloading of carts with dirt and building 
materials is mentioned as another matter in regard to which 

individual care of the citizen would be desirable. 


j 


Photographs Evidence of Violations 

Norfolk, Va —Norfolk is up-to-date in its methods of 
proving violations of city ordinances in regard to throwing 
paper and refuse in streets, alleys and yards or placing it in 
receptacles improperly exposed. Assistant Street Inspector 
D. H. Farquharson has been provided with a camera with 
which he secures evidence which is conclusive in the courts. 
Incidentally, other matters come under his attention, such 
as accidents caused by trolley cars or otherwise. In all 
cases the evidence of the photograph has proved valuable. 
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Good Work of Board of Health 


Oakland, Cal.—According to Dr. C. A. Dukes, President of 
the Oakland Board of Health, during the past four months 
the Board has placed 12,000 garbage cans, which are metal 
and have air-tight covers or lids. They have increased the 
amount of garbage collected from less than one hundred tons 
per day to more than three hundred. Plans for the disposal 
of all refuse of the city, including garbage, manure, street 
sweepings and all classes of waste matter have been nearly 
completed. 

, Sanitary Regulations Ignored 

Sacramento Cal.—Trustee Rider has called attention to the 
neglect of the sanitary regulations that have been adopted 
by recommendation of the Board of Health. He declared 
that, contrary to the ordinance, people are littering alleys 
with rubbish, old socks, dead cats, tin cans and anything they 
do not wish to have lying around their back yards. The only 
permanent remedy for this, Mayor White believes, is that 
the city should collect its own garbage. If everybody were 
compelled to pay for the collection in taxes he would be 
inclined to get all he could for his money. In the mean time 
the police will be instructed to see what they can do. 

Mayor Opposes Purchase of Dump 

Youngstown, O.—Mayor Alvin W. Craver will veto the 
ordinance for the purchase of a dump site in Mahoning 
avenue. The price wanted for the dump is considered high. 
The city has a site that has room for the refuse for the next 
year or more, and, most important of all, if the city incin- 


erates its garbage, it will not need a dump. 


PARKS AND OUTDOOR ART 


New Park Law Passed 

Columbus, O.—The Healy bill, urged by park enthusiasts 
of various cities, has passed the Legislature. The bill applies 
to all cities of the State and requires a vote of the people 
to establish a Park Commission in cities. When five per 
cent. of the electors petition, the Board of Elections shall 
submit the question to the voters at the next general elec- 
tion. If the measure passes, the Mayor will appoint a Board 
of three Park Commissioners. The Commissioners will have 
general charge over parks, they may appropriate property, 
employ help and control expenditures. If Council refuses 
to issue bonds when requested, the Commission may appeal 
to a vote of the people. 


Profits of Park Nursery 


Harrisburg, Pa.—The quarterly report of the Park Com- 
missioners gives a very favorable account of the conduct of 
the nursery. In 1906 $1,867 was spent for new stock and 
$1,166 for labor, planting and for care. In the spring of 1907, 
additional stock was purchased at a cost of $114, and labor 
that year amounted to $548, making a total of $3,606 ex- 
pended up to January of this year. During 1906 and 1907 
there were used from the nursery, trees and plants that would 
have cost $6,207. Still the inventory, January, 1908, showed 
stock on hand to the value of $4,534. 


Arguments Against Park Bathing 


Providence, R. I—A formidable list of objections has been 
presented to the City Council by the Board of Park Com- 
missioners to a proposition to establish a bathing pavilion 
at Roger Williams Park, as suggested by a resolution of 
Council. The objections are that the site is of local con- 
venience only, and does not adequately meet the problem of 
providing bathing facilities for the people as a whole. The 
establishment of bathing facilities would attract a noisy and 
boisterous element and one which would interfere with the 
pleasure of those using the park for driving, boating and 
fishing. There is scarcely any current in the park lakes and 
conditions might become unsanitary. There are sites under 
the jurisdiction of the Commission which are more conveni- 
ent and adapted for the purpose. 
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Park System Is Approved 

Springfield, O.—Council, sitting as a committee of the 
whole, unanimously approved the adoption of the Kessler 
plan of park improvement. Announcement was made that 
the Commercial Club would bear the expense of making the 
surveys and doing the preliminary work in arriving at the 
approximate cost of the property to be acquired. It was 
proposed to hold a special election so that citizens might be 
given an opportunity to cast their ballots uninfluenced by 
the other issues of a regular election. It is considered neces- 
sary to acquire all the property necessary at this time, be- 
cause the longer the delay the greater will be the expense. 
A considerable portion of the land will be given to the city. 


RAPID TRANSIT 


Service Commission Reduces Fare 

Albany, N. Y.—The Public Service Commission exercised 
its power to establish a lower rate of fare upon a trolley line 
when it directed the establishment on June 1, next, of a five- 
cent fare between Watertown and Glen Park, where a ten- 
been in force. The order of the 
Commission is directed to the Black River Traction Com- 
pany. It directs the continuance of the five-cent fare for at 
least three years, with leave to those interested to apply for 


cent fare has heretofore 


a modification at any time. 


Limited Interurban Trolley Service 


Indianapolis, Ind—Tne Indianapolis and Louisville Trac- 
tion Company has put in operation between those two cities 
two through limited cars, running every day in the week, 
known as the Hoosier Limiteds, making the through trip 
without change of cars in four hours, the distance being I17 
miles. The fare one way is $1.90. This is the fastest trolley 
service in Indiana, distance and population of terminals con- 
sidered, and is the lowest for limited trolley service. 

Agreement on Tunnel Reached 

Jersey City, N. J—After a conference at the office of 
Mayor H. Otto Wittpenn, the city authorities and President 
William G. McAdoo of the Manhattan and Hudson Tunnel 
Company reached an agreement as to the terms on which 
the tunnel company is to be granted street rights in connec- 
tion with the proposed extension of the trolley tunnel through 
the streets of the city. The basis of the agreement is a 
99-year lease of the use of certain streets—the terms of 60 
cents and $1.20 per square foot a year subject to revision at 
25-year intervals; a five-cent car fare to any point on the 
York. 

Street Car Franchise Will Soon Expire 

Racine, Wis.—City Attorney E. R. Burgess has received 
from Attorney Burr W. Jones, of Madison, an opinion rela- 
tive to the expiration of the Racine street car franchises 


system in New 


which have been under discussion, that is wholly favorable 
to the city and will doubtless be followed by it in all future 
dealings relative to the matter. The opinion, in short, is that 
the franchises granted in 1883 were for twenty-five years 
only, and not perpetual, and that they expire at the end of 
the term for which they were granted. This means that the 
street car company can be put off the 
which it is operating under the 1883 franchises as soon as 
they expire, and also, that, in order to substantiate the 
opinion of Mr. Jones, it is probable that the city will be 
thrown into a litigation of Until 
a few months ago it was the general supposition that the 
franchises in question expired the coming summer, but re- 
cently President Beggs of the street car company announced 
that he considered them perpetual and in this he was sanc- 
tioned by the City Attorney to the extent that the latter 
believed the company could not be put off the streets at the 
expiration of the franchise period, but that the city could 
authorize the building of lines parallel to those of the pres- 


several streets on 


mammoth proportions. 


ent 


company. 
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Strike on Municipal Railway 

Cleveland, O.—At 3 o’clock on the morning of Saturday, 
May 16, the street car union voted unanimously to strike, 
and two hours later all cars stopped. A crisis in the situa- 
tion became apparent late the previous night, when the 
motormen and conductors of the Municipal Traction Com- 
pany voted in favor of a strike to enforce demands they 
had made, notwithstanding the promises made by Mayor 
Tom L. Johnson. . 

Transit Expert Condemns Subway Plans 

New York, N. Y.—John B. McDonald has written a letter 
to Comptroller Metz condemning the proposed Broadway 
and Lexington avenue line and the Fourth avenue extension 
in Brooklyn, saying that they will not pay. The lines in 
Manhattan, he estimates, will cost far more than has been 
figured by the city’s engineers. Mr. McDonald favors the 
use of the middle sections of the present subway, with ex- 
tensions uptown and downtown, over substantially the same 
routes as have been selected by the city’s engineers. In 
the place of a four-track road over Fourth avenue route, he 
would have two tracks only. With the money saved there, 
a two-track road on Bedford and Lafayette avenues could be 
built, crossing the Williamsburg bridge and connecting with 
the subway in Manhattan. 


MISCELLANEOUS 


Old City Licenses Guides 
Alexandria, Va.—Mayor Fred J. Paff has issued a number 
of licenses to city guides. At a recent meeting, Council 
passed an ordinance requiring all persons who followed that 
vocation to pay a license of $5 a year, and it was stipulated 
that those found engaged in the business without a license 
would be fined. Asa result, the many “guides” who formerly 
pestered tourists are a thing of the past. 
Baltimore Dock Plans 
Baltimore, Md.—Looking far ahead to the commercial de- 
velopment of Baltimore, the Harbor Board is taking under 
consideration a great extension to the dock facilities now in 
the course of construction. The new plan is to build nine 
docks, in addition to the eight already provided for. Along 
with this development, the Board is considering a scheme 
for widening Pratt street from West Falls avenue straight 
through to Yough street, thus opening the central part of 
the city to the lower water front. The docks will be 800 feet 
long and 200 feet wide, with a dock space of 200 feet between 
the piers. The nine docks will cost altogether $1,440,000, 
while the whole improvement will amount to $3,500,000. 
Junk Shops Encourage Petty Larceny 
Gloucester, Mass.—One of the most largely attended hear- 
ings ever given by the Board of Aldermen took place when 
the Board gave a hearing to a committee representing the 
Master Mariners’ Association, Board of Trade and Business 
Men's Association relative to the granting of licenses for the 
buying and selling of junk and second-hand articles, the 
objection being the promiscuous granting of such licences 
on account of the large number of petty larcenies from ves- 
sels which they claimed was the result. 


To Improve Water Front 

Washington, D. C.—The Commissioners are considering 
plans submitted by a special committee appointed two years 
ago for the management of wharves and the improvement of 
the water front. It is proposed to widen Water street to 160 
feet, and arrange for the construction of public and private 
wharves and piers of uniform material and architecture. 
The committee also believes that the channel of the Potomac 
should be widened by moving back the wall of the flats and 
by dredging. Municipal piers, including special wharves for 
fish and oysters, are planned. It appears also that titles to 
riparian lands and rights are considerably confused and will 
require investigation. 
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LEGAL NEWS 


A Summary and Notes of Recent Decisions—Rulings 
of Municipal Interest 


LIABILITY FOR OVERFLOW OF STREAM 


Richards vs. City of Ann Arbor.—A city is not liable for 
injuries to plaintiff caused by a stream, across which it main- 
tained a culvert, overflowing his land if the rainstorm result- 
ing in the flood was of extraordinary violence, and caused 
such a flood in the stream that no ordinary foresight on the 
part of the city could have guarded against it, and the injury 
was caused by the storm independent of any other cause, but 
if the city’s storm sewers discharged into the stream waters 
not within the natural drainage of the stream, or if waters 
which had previously passed into a mill race were diverted 
into the stream, and the culvert was thereby rendered in- 
sufficient to carry off the waters of the stream in times of 
ordinary high water, and if the city had known that fact for 
several months and such conditions contributed to plaintiff’s 
damage, and without such concurrence no damages would 
have been sustained—plaintiff can recover—Supreme Court 
of Michigan. 


DIVERTING WATER BEYOND STATE 


Hudson County Water Company, Plaintiff in Error, 
vs. Robert H. McCarter, Attorney General of the State of 
New Jersey.—No agreement of private riparian owners can 
sanction the diversion of an important stream outside the 
boundaries of the State in which it flows. The police power 
of the State justifies the enactment of New Jersey Laws 1905, 
Chapter 238, under which a riparian owner may be prevented 
from diverting the waters of a stream of such State into any 
other State, for use therein. Neither due process of law nor 
the equal protection of the laws is denied by New Jersey 
Laws 1905, under which a riparian owner may be prevented 
from diverting the waters of a stream of the State into any 
other State, for use therein. The obligations of a contract 
to divert the waters of the Passaic river into another State, 
for use therein, are not unconstitutionally impaired by the 
enactment, in the exercise of the police power, of New Jersey 
Laws 1905, under which such a diversion of water beyond the 
State is forbidden. Commerce between the States of New 
York and New Jersey is not unlawfully interfered with by 
New Jersey Laws 1905, under which a riparian owner may be 
forbidden to divert the waters of the Passaic river beyond 
the State, under a contract to furnish a water supply for the 
city of New York. Privileges of citizens of New Jersey are 
not denied to the citizens of other States by New Jersey Laws 
1905, under which a riparian owner may be prevented from 
diverting the waters of a stream of that State into any other 
State, for use therein—United States Supreme Court. 


REGULATION OF CEMETERIES 


Carpenter vs. Borough of Yeadon et al.—An ordinance 
passed by a Borough Council in Pennsylvania prohibiting 
the enlargement of existing cemeteries “by adding thereto or 
using for the purposes of interment ground not owned by the 
owners of such cemeteries,” and prohibiting the interment 
of any human body in any place within the borough “except 
in ground now used as a cemetery or burying ground,” is 
within the power conferred upon boroughs by the Act of 
1851 to prohibit within the borough all interments or within 
partial limits, and such act is within the undoubted power of 
the Legislature—United States Circuit Court of Appeals. 


DEFECTIVE STREET—EVIDENCE 


Taylor vs. City of Jackson.—In an action for injuries 
caused by driving upon a pile of dirt in a city street in the 
nighttime, reports kept by the Police Department of lights 
burning, made up of reports of the policemen themselves, 
and telephone reports by others to the Police Department, 
not being official reports, are inadmissible in evidence to 
show that on the night of the injury there was no light burn- 
ing on the pile of dirt—Supreme Court of Michigan. 


DEFECTIVE SIDEWALK—EVIDENCE 


Williams vs. City of Lansing—In an action for injuries 
caused by a defective sidewalk, testimony of a witness as to 
defects in the walk at the place of the injury and in the im- 
mediate vicinity, observed by him a week or two after the 
injury, was admissible to show that, if the city had inspected 
the walk within a reasonable time, it would have discovered 
its defective condition, where the evidence warranted the 
inference that no change had been made in the walk from 
the time of the injury to the time of the witness’ observation. 
—Supreme Court of Michigan. 
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ELECTRIC CONDUITS IN LEASED SUBWAY 


City of New York vs. Interborough Rapid Transit Co. et al. 
—A lessee of real estate is entitled to the exclusive use 
thereof for any purpose not prohibited by the lease and not 
amounting to waste or destruction thereof. The Rapid Tran- 
sit Act creates a Board of Rapid Transit Commissioners, 
prescribes a method for the construction of a subway for a 
railroad, including ducts for the transmission of electricity, 
with money furnished by the city of New York, and author- 
izes the leasing of the property to a lessee to maintain and 
operate the same. A lease required the lessee to maintain 
and operate the same for a specified period and to surrender 
possession at the end of the term, authorized the use of the 
railroad for the carriage of freight, if such use did not inter- 
fere with its use for passengers, and provided that no use of 
the railroad, or any part of it, or of its equipment, should be 
made which would interfere with the use for passengers. 
Held, that the lessee could use the ducts for the transmis- 
sion for sale of electric currents for motive power, so long 
as the same did not interfere with the operation of the rail- 
road.—New York Supreme Court, Appellate Division. 


STREET RAILWAY FRANCHISE 


Trojan Railway Co. vs. City of Troy et al.—A street rail- 
road may be constructed and maintained only by a railway 
corporation with power to build and maintain a road in the 
city. If its charter does not cover the proposed streets, there 
must be filed in the office where the certificate of incorpora- 
tion is filed a statement of the names of the streets upon 
which it is proposed to build the road, and the consent of 
the local authorities and property owners must be obtained. 
The Laws of 1898, as amended by the Laws of 1906, relating 
to the government of cities of the second class, provides that 
the city, under proper regulations for its protection, may sell 
a franchise at public auction to the highest bidder upon due 
notice, which sale must be approved by the Board of Esti- 
mate and Apportionment. Held, that the personnel of the 
bidders is immaterial, but, if there is a compliance with the 
terms of the sale, the bids must be acted upon, and the high- 
est bid accepted, subject to the approval of the Board; and 
hence, where an individual was the highest bidder, he was 
entitled to the franchise, though he was himself unable under 
the law to construct and maintain the road, and he could 
either organize a corporation to construct and maintain it, or 
could assign his bid to another, who would do so.—New 
York Supreme Court, Appellate Division. 


CHANGE OF GRADE—DAMAGES 


City Counvil of Greenville vs. Earle—The right of an abut- 
ting lot owner to damages to improved property resulting 
from altering the grade of a sidewalk, does not depend on 
whether the improvements were made with reference to a 
street grade obtained of the city engineer, or whether he had 
authority to fix such grades——Supreme Court of South Caro- 
lina. 


DEFECTIVE SIDEWALK—ACTION FOR INJURY 


Harrigan vs. City of Worcester—In an action for injury 
due to stepping into a hole in a sidewalk, whether a proper 
supervision would have disclosed the defect to the municipal 
officers charged with the care of the street, held for’ the jury. 
An exception to the admission of testimony not argued may 
be treated as waived.—Supreme Judicial Court of Massachu- 
setts. 





MANDAMUS—PUBLIC DUTY 


Sinclair et al. vs. Brightman et al—Where the Mayor, Au- 
ditor and Treasurer of a city, acting on the advice of the 
City Solicitor, refused to recognize a valid ordinance pro- 
viding for the payment of water rents into the city’s gen- 
eral fund, and for the transfer of a portion of the water fund 
to the city’s general fund, a majority of the Common Coun- 
cil as such, and in their private capacity as taxpayers and 
citizens, could maintain mandamus to compel the recogni- 
tion of such ordinance and order; no remedy in the name 
of the city being avaliable—Supreme Judicial Court of 
Massachusetts. 


CLAIMS FOR DAMAGES—NUISANCE 


City of Ironton vs. Wiehle.—The provision of Revised 
Statutes, that “no person who claims damages, arising from 
any cause, shall commence a suit therefor against the cor- 
poration until he files a claim for the same with the clerk 
of the corporation,” etc., must be restricted to the subject- 
matter of the legislation, and regarded as including such 
damages only as will obviously result from a street improve- 
ment. It does not include damages for a nuisance created 
and maintained by a municipality—Supreme Court of Ohio. 
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PARK COMMISSIONERS—CONTRACTS 


Barber Asphalt Paving Co. vs. South Park Commissioners 
et al—Laws of 1869 granted all the power and authority 
conferred upon or possessed by the “Common Council” as to the 
government of parks to a Board of five Commissioners, who 
were made a municipal corporation. The “Common Council” 
at the time the act was passed had power under Privileged 
Laws 1863 and 1867, to pass all ordinances of a general 
nature relating to the government of parks, but the complete 
power to carry out the ordinances was in the Board of Public 
Works, and they were authorized to let contracts for public 
improvements only to the lowest responsible bidder, except 
that in case the public interest required they could certify 
the same to the Council, who might authorize letting the con- 
tract without advertising for bids. Held, that the provisions 
of section giving the Commissioners the same power as the 
“Common Council” had, did not ingraft the limitation con- 
fining the Board of Public Works in letting contracts to the 
lowest responsible bidder on the act creating the Board of 
Commissioners, and hence an ordinance of the Commission- 
ers that a contract may be let without advertisement if 
authorized by a vote of the four Commissioners was valid.— 
Supreme Court of Illinois. 


STREET RAILROADS—FORECLOSURE LEASE 


Guaranty Trust Co. of New York vs. Chicago Union Trac- 
tion Co. et al—Various street railroad properties in the city 
of Chicago, owned by different companies, and covering a 
large portion of the city, were, by a succession of leases, 
transferred into the possession of a single company which 
operated the same as one system. Such company and its 
preceding had largely replaced the property and 
equipment of the original companies and extended the lines, 
the whole being subject to successive liens created by the 
different companies. The final lessee becoming insolvent, 
creditors’ suits were instituted in which all the parties inter- 
ested in the property were eventually brought in as parties, 
and the court took possession of the property by its receivers. 
At this time the franchises granted by the city to the several 
companies to operate their lines in the streets had largely 
expired, and those remaining had but short terms to run, and 
the city refused to extend the same, leaving practically only 


lessees 


the physical property at the disposition of the court, the value 
of which was much less than the indebtedness. In such 
condition of affairs the city passed an ordinance granting a 


franchise to a reorganized company for 20 years on certain 
conditions, among which were that it should retain possession 
of all the property in the hands of the receivers, should 
replace, repair and re-equip the same as necessary to give 
an improved service, and operate all the lines as a single 
system. All except a few creditors and stockholders having 
small interests approved of such reorganization scheme. 
Weld, that, in view of the great benefit which would result 
from it to the creditors and stockholders as a body by giving 
the property value as a going concern as well as to the public, 
the court had power to authorize its receivers to transfer 
the property by lease or otherwise, and on such terms as 
should be equitable to all, to the reorganized company for 
the term of its franchise, and to authorize such company to 
create a first lien on the same to obtain the money necessary 
to comply with the requirements of the ordinance.—United 
States Circuit Court. 


REGULATION OF POOLROOMS 


Ex parte Meyers—A municipal ordinance prohibiting 
minors from visiting public billiard and pool rooms is a valid 
exercise of the police power when applied to billiard and 
pool rooms frequented by the professional gambler.—Court 
of Appeal, California. 


RESOLUTION FOR IMPROVEMENT 


City of Lexington ex rel. Menefee vs. Commercial Bank.— 
Under the Laws of 1901, providing that the resolution de- 
claring the paving of a street necessary shall also declare 
that the street shall be brought to the established grade, etc., 
a resolution providing for the grading and paving of a street 
need not contain a description of the work required to bring 
the street to the established grade—Kansas City Court of 
Appeals, Missouri. 


INJURIES—WAIVER OF NOTICE 


Forsyth vs. City of Oswego.—Reception of a notice of in- 
juries by an alleged defect in a city street by city officials, its 
subsequent reference to the claims committee, and an alleged 
hearing thereon, at which plaintiff was interrogated as to the 
time, place, and circumstances of the accident, did not consti- 
tute a waiver by the city of any irregularities in the notice.— 
Court of Appeals of New York. 
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IMPROVEMENT ASSESSMENT—WAIVER 


People ex rel. Thompson, County Treasurer, vs. Judson 
et al—The Act of 1897 provides that a judgment confirming 
a special assessment for street improvement is conclusive 
of the errors in the proceeding not affecting the power of the 
court to entertain and consider the petition. Held, that all 
objections raised or which might be raised in proceedings for 
the levy of an original or a second assessment were conclu- 
sively determined by an order of confirmation, and that ob- 
jectors having failed to raise the objection prior to confirma- 
tion that there was no unpaid balance of the cost of the 
improvement, and therefore no necessity for the assessment, 
could not subsequently object to the assessment on that 
ground.—Supreme Court of Illinois. 


STREET IMPROVEMENTS—LIABILITY OF OWNER 


City of Lexington vs. Walby et al.—The liability of owners 
of property to pay for the improvement of an adjacent street 
is not a common-law liability, but is imposed by statute, 
to be determined by the law in force at the time the work 
was done, and, if no liability then existed, the Legislature 
cannot by a subsequent statute create a liability. A munici- 
pal corporation authorized to improve streets at the cost of 
abutting property adopted an ordinance calling for the pave- 
ment of the street with brick, except that a designated part 
of it should be paved with crushed granite. After the con- 
tract was let, the contractor, pursuant to the order of the 
mayor, engineer and improvement committee of the general 
council, paved the entire street with brick. After the com- 
pletion of the work, the city adopted an ordinance providing 
for the improvement as completed, and thereafter appor- 
tioned the cost among the abutting property owners. Held, 
that the contract for the work was not complied with, in 
that the street was not improved as required thereby, and 
the abutting property owners were not liable for the cost 
of the work—Court of Appeals of Kentucky. 


ORDINANCES—WHEN NECESSARY 


Schinkel et al. vs. Mayor and Council of Borough of Fair- 
view, in Bergen County.—The granting of consent by the 
Common Council of a borough to locate a cemetery in such 
borough, thereby exempting from taxation the lands to be 
used for such cemetery, when the application for such 
consent is accompanied by an offer to pay to the borough 
for the consent cash and to grant to it other concessions, 
is such action as involves the management, regulation, pro- 
tection and control of the finances of the borough, within 
the meaning of the borough act, and must be by ordinance.— 
Supreme Court of New Jersey. 


ASSESSMENT OF BENEFITS—CONTEST 


City of Chicago vs. Clark.—After an assessment of benefits 
for a sewer improvement had been set aside for irregularity, 
a supplemental assessment to provide for a deficiency in the 
proceeds of the original proceeding was made, in which it 
was adjudged that certain property would be benefited to the 
amount of $245, and no more. The court was advised that 
the proceeding before it was a supplemental assessment, and 
that the original assessment had been set aside. Held, that 
such finding was not a bar to an assessment of benefits in a 
new assessment in place of the original one set aside, since it 
could only have been intended to mean that the $245 was 
over and above the amount of benefits found in the assess- 
ment set aside—Supreme Court of Illinois. 


REVIEW OF ASSESSMENT 


Thayer Lumber Co. vs. City of Muskegon et al—Under 
Muskegon City Charter, authorizing the Council and Board 
of Assessors to review an assessment for a public improve- 
ment and correct the same, the Board of Review has author- 
ity only to correct errors in an assessment, and has no author- 
ity to adjudge illegal the proceedings authorizing the im- 
provement, and a taxpayer assessed for the construction of 
a sewer, who seeks relief on the ground of the illegality of 
the proceedings, must institute a suit therefor—Supreme 
Court of Michigan. 


SIDEWALK DEFECT—CONSTRUCTIVE NOTICE 


Pace vs. Webster City.—In an action against a city for 
injuries caused by an excavation across a sidewalk space, in 
which the city claimed that the excavation had been made by 
an independent contractor, the allegation of the petition that 
the city “well knew of the dangerous condition” was a suffi- 
cient allegation of constructive notice of such excavation on 
the part of the city to permit the introduction of proof on that 
issue.—Supreme Court of Iowa. 
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NEWS OF THE SOCIETIES 


American Water Works Association. 
—The Washington convention last week 
was the largest and probably the most 
successful in the history of the association. 
The registered attendance was about 850; 
and the eleven business sessions were well 
attended as conventions go, although 
greater promptness in opening the meet- 
ings would have been desirable. The ex- 
hibit of water works materials was one 
of the causes of this tardiness, and it is 
questionable whether most of the mem- 
bers did not obtain fully as much informa- 
tion from this as they would have from 
an equal time spent in listening to papers. 
One large hall and two smaller rooms 
were occupied by more than forty exhibits. 

There were elected to membership 123 
active and 19 associate members, making 
the present membership 833. 

The officers elected for the coming year 
vere: President, D. W. French; Ist vice- 
president, W. P. Mason; 2d vice-president, 
Jerry 3d = vice-president, 
Alexander Milne; 4th vice-president, John 


W. Alvord; 5th vice-president, D. R. 
Gwinn. Finance Committee, H. E. Keeler, 
H. A. Dill and C. R. Henderson. Secre- 
tary-Treasurer, J. M. Diven. Milwaukee 


was chosen as the meeting place for the 
next convention, Toledo being second and 
New Orleans third in number of votes. 

The program as published two weeks 
ago was followed quite closely, except that 
on Friday afternoon, when rain prevented 
the trip to Fort Myer and Arlington Ceme- 
tery, most of Saturday morning’s program 
was substituted, and the convention short- 
ened by a half day. 

The most animated discussion of the 
convention was had during the first busi- 
ness session over the adoption of the pipe 
specifications reported by the Committee 
on Water Works Standards. It had been 
hoped that this committee and a similar 
one of the New England Water Works 
Association, which some years ago pre- 
pared a set of specifications (a consider- 
able part of which were embodied verba- 
tim in the set proposed by this committee), 
might agree upon a standard which could 
be adopted by both societies. This was 
not done, however, the chairman of each 
committee claiming (the New England 
chairman by letter) that he was in no 
way to blame therefor. After several mo- 
tions and amendments had been discussed 
the association adopted the report and the 
specifications recommended therein, these 
to be called the American Water Works 
Association Specifications; the only change 
made in the proposed form being the rais- 
ing of the tensile strength from 1,900 to 
2,000 pounds. 

The president’s address, made at this 
session, contained several most important 
recommendations which are referred to 
in the editorial column. This received lit- 
the discussion in formal meeting, chiefly 
because the matters were considered too 
weighty for impromptu treatment, but the 
suggestions were referred for considera- 
tion to a committee with instructions to 
report at the next convention; this com- 
mittee consisting of Past-President Felix, 
President French, Secretary Diven, and 
Messrs. Maury, Wood, M. N. Baker and 
Sherrerd. Immediately after lunch on 
Tuesday a special reception was given to 
the Association by President Roosevelt, at- 
tended by about four hundred. Following 
this was a session at which were read the 
report of the committee on Uniform An- 
nual Reports, and a paper by L. J. Powers, 
chief statistician of the Census Bureau, 
which offered a tentative form for a water 
works financial schedule, and which was 
later added by the committee on Uniform 
Annual Reports to their proposed form. 
This latter is almost exactly that proposed 
some years ago by the New England 
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Water Works Association, and published 
in this paper May 6; a few additions be- 
ing made to more nearly complete the data 
thus recorded. 

Of the remaining papers of the day, one 
by F. A. Barbour brought out considerable 
discussion on producer gas pumping plants, 
most of which seemed to agree that for 
small plants, especially such as are in op- 
eration only a few hours a day, the gas 
plant is more economical of coal than a 
steam plant. 

N. Chester claimed in his paper that 
the actual duty obtained from the coal 
consumed in a pumping plant of not to 
exceed 10,000,000 gallons capacity practi- 
cally never reached 100,000,000, even when 
the duty test showed 175,000,000; but that 
45 and go million was all that could be ex- 
pected of low duty and high duty plants, 
respectively. Three other papers received 
brief discussion. 

On Wednesday morning some “Incrus- 
tation Expenses at Quincy, Ill.,” were dis- 
cussed in papers by W. R. Gelston and 
Edward Bartow, the latter showing the 
prohibitive cost of removing from pipe by 
acid a calcium carbonate incrustation, which 
was instead cut out by hand with chisel 
and hammer. The afternoon and evening 
were devoted to a boat ride down the 
Potomac, during which the Association 
placed a large memorial wreath at Wash- 
ington’s tomb. 

Thursday morning Mr. Gwinn’s paper 
giving the water rates in 375 cities was 
very fully discussed. The Committee on 
Publication presented an excellent report 
containing recommendations relative to the 
preparation of papers for the society. It 
was decided that the Association retain 
its membership in the Fire Protective As- 
sociation. In the afternoon a paper de- 
scribing experience in the use of a bal- 
anced mechanical draft for boilers received 
some discussion favorable to this patented 
method. Frank E. Hale stated that, in 
Long Island waters at least, owing to 
continuous changes in the form of con- 
tained nitrogen, neither nitrates nor albu- 
minoid ammonia could be relied upon as 
indicative of safety of water or the re- 
verse. “Collection of Water Rates” was 
discussed quite fully, this being a subject 
of general interest. 

In the evening the three papers read 
were illustrated by lantern slides, many 
of the ladies being interested spectators. 

At the beginning of the Friday morning 
exercises Chas. A. Hague. in behalf of the 
Association, presented a silver pitcher and 
cuff buttons to M. O. Leighton, chairman 
of the local committee, and John Kelly, 
Jr., a locket te Mrs. A. E. Johnson, the 
head of the ladies’ entertainment com- 
mittee. A paper by President Felix, dis- 
cussing the rights and advisability of a 
municipal plant selling water to non-citi- 
zens was fully discussed by members, in- 
stancing practice in several States. 

At the afternoon session “Competitive 
Water Works” were shown by the discus- 
sion to exist in several cities. Much ad- 
vice was offered the author of “What 
would be a proper charge for a service 
under these conditions” (sprinkler system 
in a mill, with very little consumption paid 
for). An interesting informal experience 
talk on the use of leadite and lead wool 
followed. In the evening a good sized au- 
dience enjoyed illustrated lectures on the 
“History of Pumping Engines,” and water 
supply and drainage at the City of Mexico. 

On Saturday morning, following a de- 
scription of the Washington Water Works 
by Mr. Longley and the adjournment of 
the convention, a few members visited the 
filtration plant. 

League of Michigan Municipalities.— 
The next convention of the League of 
Michigan Municipalities will be held at 
Manistee, Mich., May 26-28, according to 
an announcement sent out by E. R. 
Schreiter, of Detroit, the Secretary. 
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Municipal League of New Jersey.—At 
a meeting held in the office of Mayor H. 
Otto Wittpenn, at Jersey City, May 12, 
steps were taken to organize a league of 
municipalities of New Jersey. Those 
present were: Newark, Alderman Ryan, 
President of the Common Council, and 
Wilson J. Vance, Secretary to the Mayor; 
Paterson, Mayor Andrew F. McBride, 
City Counsel Edwin F. Merrey and Wil- 
liam Berdan, President of the Board of 
Finance; New Brunswick, Mayor W. Ed- 
win Florence and City Attorney Edwin C. 
McKeag; Perth Amboy, Mayor Albert 
Bollschweiler and William Voorhees, 
President of the Board of Aldermen; 
Elizabeth, Mayor P. J. Ryan and Dennis 
F, Collins, President of the City Council, 
and Comptroller Peter Bonnet; Orange, 
Mayor Isaac Schoenthal and Coleman E. 
Kissam, President of the Board of Alder- 
men; Passaic, Mayor Low; East Orange, 
Mayor William Cardwell and Alderman 
Lee; Jersey City, Mayor Wittpenn and 
A. Harry Moorse, Secretary to the 
Mayor. Mayor McBride, of Paterson, 
was made chairman of the meeting, and 
after considerable discussion, on motion 
of Mayor Wittpenn, the chairman was 
empowered to appoint a committee of 
five to fix the plan and scope of the or- 
ganization. An informal discussion of 
the “bishops’ law” enforcement, Sunday 
baseball, taxation and the distribution of 
school moneys followed. An adjourn- 
ment was taken for one month upon 
motion of Mr. Berdan, it being under- 
stood that the committee of five to be 
named in the meantime will have a re- 
port ready on June 9, when a permanent 
organization will be effected. 


Washington Society of Engineers.— 
The Society entertained at Rauscher’s, 
Washington, D. C., May 12, the presi- 
dents of the national engineering socie- 
ties. About eighty members and guests 
were seated at the tables, the guests of 
honor being Charles MacDonald of New 
York, President of the American Society 
of Civil Engineers; John Hays Hammond 
of New York, President of the American 
Institute of Mining Engineers; Charles 
B. Dudley, President of the American 
Society for Testing Materials; -M. 
Holman, President of the American So- 
ciety of Mechanical Engineers; H: G. 
Stott, President of the American Insti- 
tute of Electrical Engineers; John A. 
Ockerson of the Mississippi River Com- 
mission; L. B. Stillwell of New York, 
Professor George Swain of Boston, 
Mass., and Colonel W. D. Pickett of the 
American Society of Civil Engineers. 
Arthur P. Davis, President of the Wash- 
ington Society, and Chief Engineer of 
the Reclamation Service, was toastmas- 
ter. Among the speakers was John Hays 
Hammond, who deplored the frequent 
expression of confidence in the nation’s 
resources as illimitable, and urged co- 
operation in their preservation. 


Those present were: 
_ Kenneth Allen, J. W. Alvord, F. L. Averill, 
BR. C. Barnard, Kort Berle, D. O’C. Callahan, 
D. S. Carli, R. H. Chapman, W. W. Crosby 
William Crozier, A. P. Davis, C. E. L. B. 
Davis, E. J. Dent, W. J: Douglas, ‘Charles 
B. Dudley, C. G. Elliott, Robert Farnham, 
Jr.. W. S. Garland, T. Gerdine, Henry 
Goldmark, B. R. Green, J. E. Greiner, John 
Hays Hammond, F. W. Hanna, J. H. Hanna, 
A. H. Hartman, J. F. Hayford, E. C. Heald, 
R. C. Hollyday, J. A. Holmes, M. L. Holman, 
A. H. Horton, D. J. Howell, J. C. Hoyt, C. 
B. Hunt, R._L. Humphrey, BE. N. Janson. 
E. A. Keys, B. T. Lamberton, W. C. Lang- 
fitt, Charles MacDonald, W. A. McFarland, 
R. B. Marshall, D. H. Maury, William Me- 
graw, J. G. Melluish, A. - LeP. Mesny, 
C. A. Miner, T. B. Moenniche, David Moli- 
tor, John A. Ockerson, C. B. Overbaugh, 
W. N. Page, W. W. Pagon, W. D. Pickett, 
G. R. Putnam, H. S. Putnam, A. H. Raynal, 
C. H. Sinclair, Earl Sloan, C. A. Stedman, 
L. B. Stillwell, Henry G. Stott, S. W. Strat- 
ton, . E. Strouse, Frank Sutton, W. B. 
J. G. Wallace, W. M. Wallace, T. B 
R. Whitted, M. 


H. Wilson, A. I. 


Wolkowyski, S. M. Woodward. 
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National Conference of Charities and 
Correction.—Over 600 members regis- 
tered at the conference at Richmond, Va., 
which closed May 13. The officers elected 
for the ensuing year were: President, 
Ernest P. Bicknell, Chicago, Ill.; First 
Vice-president, Thomas D. Osborne, 
Louisville, Ky.; Second Vice-president, 
David F. Tilley, Boston, Mass.; Third 
Vice-president, Robert W. Hebbard, New 
York; General Secretary, Alexander 
Johnson, Indianapolis, Ind.; treasurer, 
Edward Boyle, Chicago, Ill. The confer- 
ence in 1909 will be held in Buffalo, N. Y. 

Municipal League of Los Angeles, Cal. 
—Announcement is made by C. D. Wil- 
lard, Secretary, that the offices of the 
League have been removed from 213 
Bullard Block to rooms 508-10 Equitable 
Savings Bank Building, corner First and 
Spring streets. 

Engineers’ Club of Philadelphia. At 
the meeting of the club, May 2, a paper 
was read by S. M. Swaab on “Construc- 
tion Methods on Section Six, Market 
Street Subway.” 


Calendar of Meetings 





May 19-22. 

National Electric Light Association.—An- 
nual meeting, Chicago, Ill.—W. W. Free- 
man, Secretary, Engineering Societies 
Building, 29 West Thirty-ninth street, New 
York City. 

May 20. 

American Soclety of Civil Engineers.— 
Regular meeting at the House of the So- 
ciety, 220 West Fifty-seventh street, New 
eng City.—Charles Warren Hunt, Secre- 
ary. 

May 26-28. 

League of Michigan Municipalities.—An- 

nual convention, Manistee.—E. R. Schreit- 


er, Jr., Secretary, Detroit. 
May 26-28. 
National Fire Protection Assoclation.— 


Annual meeting, Chicago, Ill.—W. H. Mer- 
rill, Jr., Secretary, 382 Ohio street, Chi- 
cago, Ill. 

June 2-7. 

International Association of Chiefs of 
Police.—Fifteenth annual convention, De- 
troit, Mich.—Major Richard Sylvester, 
President, Washington, DL. C. 

June 9. 

Municipal League of New Jersey.—Con- 
ference to perfect organization.—Mayor 
Andrew F. McBride, Paterson, N. J., Chair- 
man of Committee. 

June 17. 

North West Ohio Volunteer Firemen’s 
Association.—Thirty-fifth annual conven- 
tion, Napoleon, Ohio.—J. H. Polher, Secre- 
tary. 

June 23-26. 

American Soclety of Civil Engineers.— 
Annual convention, Denver, Col.—Charles 
Warren Hunt, Secretary, 220 West Fifty- 
seventh street, New York City. 

June 23-26. 

American Soclety of Mechanical Engl- 
neers.—Annual convention, Detroit, Mich.— 
C. W. Rice, Secretary, 29 West 39th street, 

New York City. 
June 23-26. 

Society for the Promotion of Engineering 
Education.—(In connection with the con- 
vention of the American Society of Me- 
chanical Engineers). Convention, Detroit, 


Mich.—A. L. Williston, Pratt Institute, 
Brooklyn, N. Y 
June 23-27. : 


American Soclety for Testing Materlals.— 
Annual meeting, Hotel Traymore, Atlantic 


City, . J.—Edgar Marburg, Secretary, 
University of Pennsylvania, Philadelphia, 
Pa. 

June 24-25. 

Indiana State Board of Health—General 
Conference, Indianapolis, Ind. Dr. J. N. 
Hurty, Secretary. 

June 29-July 2. 
American Institute of Electrical Engi- 


neers.—Annual convention, Atlantic City, 
N. J.—Ralph W. Pope, Secretary, 33 West 
Thirty-ninth street, New York City. 

July 24-25. 

American Society of Heating and Venti- 
lating Engineers.—Summer meeting, Niag- 
ara Falls, N. Y.—W. M. Mackay, Secre- 
tary, P. O. Box 1818, New York City. 

August 25-28. 


International Association of Fire Engi- 


neers.—Annual convention, Columbus, O.— 
James McFall, 


Secretary, Roanoke, Va. 
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PERSONALS 


Anpverson, L. W., City Engineer of 
Grand Rapids, Mich., was on May 7 re- 
elected by the Board of Public Works. 

Biair, B. R., has been elected City Elec- 
trician of North Fort Worth, Tex., by ac- 
clamation, having no opposition. 

3UCKLAND, J. H., has been elected Chief 
of the Fire Department of North Fort 
Worth, Tex., over G. F. Coffey. 

Cossy, SPENCER, Major of Engineers, U. 
S. Army, who has charge of government 
work in the vicinity of Washington, D. C., 
has sailed for Europe as a delegate to the 
permanent International Commission of 
Congresses of Navigation at St. Petersburg, 
by designation of the President; during 
his absence, Lieut. Elliott J. Dent, his prin- 
cipal assistant, who has direct supervision 
of the filtration plant at the National Cap- 
ital, will have charge. 

Craine, W. M.C., Altoona, Pa., has been 
elected member of the Board of Public 
Works, to succeed George M. Kuebler, the 
President of the Board during the past 
year. 

Dovuctass, ANTHONY C., Mayor of Niag- 
ara Falls, N. Y., has appointed, and the 
Council has unanimously confirmed, the 
following-named to constitute the Board of 
Water Commissioners: Walter McCulloh, 
George W. Whitehead, James F. Murphy, 
Alexander J. Porter, Martin T. Ryan and 
George C. Haeberle. 

EncstroM, Franz, City Engineer of Al- 
toona, Pa., was reelected by City Councils 
on the eighth ballot, over Harvey Linton, 
H. C. Gwin and O. K. Taylor. 

FaustmMan, W. F., who has been en- 
gaged in experiments on water filtration for 
the People’s Water Company, of Oakland, 
Cal., during the past six months, is now 
connected with the City Engineer’s office in 
Oakland. 

Garrett, JoHN A., Mayor of Glen Echo, 
Md., against whom the automobilists visit- 
ing the National Capital have waged war- 
fare, was reelected over John A. Riley, 
who made a fight on a platform declaring 
for more liberality for automobiles and 
lower taxes; Mayor John Wesley Stone of 
Garrett Park was reelected unanimously, 
as was also Dr. Joseph R. Owens of Hy- 
attsville, while Wilmer G. Platt, Mayor of 
Takoma Park, had but one vote recorded 
against his reelection; Mayor Lee Offutt 
was reelected in Rockville, over Benjamin 
Bean; and Mayor John A. Cannon over 
J. W. Townsend in Kensington, while E. 
D. King was elected Mayor of Gaithers- 
burg, succeeding Carson Ward. 

Gray, WALTER F., has been promoted 
First Assistant Engineer in the Sewer De- 
partment of St. Louis, Mo., and has been 
placed in charge of surveys for convert- 
ing the River des Peres into a sewer and 
carrying it in a tunnel through the hills 
of Forest Park. 

GRESSER, LAWRENCE, President of the 
Borough of Queens, New York City, re- 
cently elected to succeed Joseph Bermel, 
resigned, has appointed Alfred Denton, of 
Glendale, as Commissioner of Public 
Works; Barry Sutphen, of Jamaica, as as- 
sistant; John Halloran, of Flushing, Com- 
missioner of Sewers, and Edward Kelly, 
of Newtown, Superintendent of Public 
Buildings and Offices. 

Hace, Perry T. W., Superintendent of 
the water works system of Middletown, 
Conn., has resigned on account of failing 
health. 

Hocserc, C. E., Councilman of Tacoma, 
Wash., recently elected from the Eighth 
Ward, was the host at a dinner at the Ta- 
coma Hotel, his guests being Mayor John 
W. Linck, Commissioner of Public Works 
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H. J. McGregor, and all the members of 


the new City Council. 

Lanvers, GeorcGE M., Mayor of New 
Britain, Conn., has been reelected over 
State Senator John M. Brady. 

McAtevy, GeorGE, Chief of the Fire De- 
partment of Tacoma, Wash., has announced 
that he will seek to hold his office under 
the Civil Service rules, notwithstanding 
that Mayor Linck recently selected Jesse 
C. Poyns for the position. 

McCartHy, Cartton, Mayor of Rich- 
mond, Va., has been defeated for reelection 
by Judge Richardson. 

McCu.ttom, WattER, Consulting Engi- 
neer of the New York State Water Sup- 
ply Commission, has been appointed a 
member of the Buffalo, N. Y., Water Com- 
mission recently created by Legislative act. 

Matong, J. H., Alderman of Waterbury, 
Conn., has been appointed by Mayor 
Thoms to the Board of Public Safety, 
vice Alderman William J. Spain, resigned, 
and the appointment has been confirmed. 

OsTRANDER, Puitip, Deputy Commission- 
er of Public Works of Schenectady, N. Y., 
has resigned, and Commissioner Pond has 
appointed to the place Gulian Hood, a civil 
engineer, who has been employed at the 
General Electric Works in the city. 

PARKER, Francis H., has been appointed 
Corporation Counsel of Hartford, Conn., 
at a salary of $5,000 per annum, to succeed 
Atthur L. Shipman; he is 57 years old and 
has filled the office of Prosecuting Attor- 
ney, was appointed the first referee in 
bankruptcy, and was United States Attor- 
ney until Spring. 

PenpbLeTton, H. H., has been appointed 
City Engineer of Independence, Mo. 

PerRING, H. G., Secretary of the En- 
gineers Club of Philadelphia, Pa., and for- 
merly Engineer with the Keystone Fire- 
proofing Company, has been secured by the 
General Fireproofing Company, of Youngs- 
town, O., as District Manager at Philadel- 
phia, with offices in the Drexel Building. 

READ, WILLETT W., City Engineer of Ni- 
agara Falls, N. Y., has resigned to enter 
the contracting field and has been suc- 
ceeded by Mr. William D. Robbins, who 
was formerly with the Niagara Falls Pow- 
er Company. 

REMSEN, Dr. IRA, President of Johns 
Hopkins University, Baltimore, Md., has 
been appointed by Governor Crothers as 
member of the newly-created Maryland 
State Highway Commission, also Prof. 
William Bullock Clark, Samuel M. Shoe- 
maker, Francis C. Hutton and Capt. Rich- 
ard Silvester as the other members. 

Riccin, Harvey, Altoona, Pa., has been 
elected Water Commissioner over George 
Breisacker and Thomas G. Magee. 

Scuerer, C. L., has been appointed City 
Engineer of Beaumont, Tex. 

TIDWELL, JupGE W. M., has been elected 
Mayor of Ferris, Tex.; Tom Holloway, 
Marshal; Archie Maloy, Secretary, and 
Sam Wester, Will McCord and James Orr, 
Aldermen. 

WEEKS, Epcar B., Old Town, Me., was 
elected Mayor, defeating Cornelius Murphy, 
the Democratic nominee. The Aldermen 
elected were as follows: David Kitchen, 
Jules Souci, Alexis Nadeau, Percy Ray, 
Samuel Gray, David Carr, Henry L. Bar- 
ker, Charles A. McCarthy, and Charles 
A. Sutton. 

Woop, E. J., has been elected Mayor of 
Clarksburg, W. Va., and W. H. Cole, City 
Clerk. 

Woops, J. T., has been elected Superin- 
tendent of Water Works of North Fort 
Worth, Tex., by acclamation, being the only 
applicant for the place. 

Wricut, Georce P., Mayor of Tacoma, 
Wash., was defeated for re-election by 
Judge John W. Linck. 
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TRADE NOTES 


Cast Iron Pipe.—Chicago: Some large 
contracts and a fair number of small ones 
are pending. Quotations: 4-inch, $27; 6 
to 12-inch, $26; 16-inch and up, $25. Bir- 
mingham: An idle mill has recently been 
put in operation and capacity of another 
greatly increased. Quotations: 4 to 6- 
inch, $23; 8 to 12-inch, $22; over 12-inch, 
average, $21. New York: Better inquiry 
is reported for carload lots. Quotations: 
6-inch, $23.50 to $24 for carload lots at 
tidewater. 

Water Plant Sold.—As a result of ne- 
gotiations that have been pending for 
some weeks between Attorneys J. F. 
Stone and R. A. Olmsted, of Coudersport, 
Pa., principal stockholders in the Consoli- 
dated Water Company, and I. E. Yost, of 
Waynesboro, Pa., and J. D. Landes, of 
Mechanicsburg, Pa., the business, prop- 
erty and good will of that corporation 
has been sold and transferred to the lat- 
ter gentlemen and their associates. They 
have for some time owned the Galeton 
and Eldred plants and at the time they 
purchased them were also negotiating 
for the Coudersport plant. For various 
reasons, however, they failed to close the 
deal at that time. This will result in the 
three plants, those at Coudersport, Gale- 
ton and Eldred, being under one manage- 
ment, and it is understood a General Su- 
perintendent will be appointed. 

Water Supply Competition.—The Bel- 
videre Water Company is seeking a writ 
of certiorari to overthrow a resolution 
adopted by the Belvidere Council giving 
the Buckhorn Company a franchise. It 
is claimed that the action was not prop- 
erly taken, as consent could only be given 
by ordinance instead of by resolution. 

Pump Company Finances.—The Emer- 
son Pump Company, Alexandria, Va., has 
executed a deed of trust to a trust com- 
pany of Washington, D. C., in order to 
secure an issue of $200,000 worth of 6 per 
cent. gold bonds. 

Light Company Locates.— Negotiations 
have been going on for some time for the 
location of a factory for the Block Light 
Company, of New York Citv in the city 
of Youngstown, 0. A consolidation with 
a local company in a kindred line of man- 
ufacture is mentioned as a possibility. 

Garbage Plant Difficulties —Holders of 
bonds issued by the Toledo Reduction 
and Fertilizing Company, of Toledo, O., 
recently asked Judge Kumler to order the 
distribution to them of $14,001, received 
from the sale of the reduction plant. Ob- 
jection was made by Walter Brown, at- 
torney for the receiver, Thomas R. Cook, 
and the court ordered that the funds re- 
main in the hands of the Sheriff until 
the rights of the parties are determined. 
Brown’s objection was that several of 
the bondholders are also stockholders. 
Suits have been started by Cook against 
stockholders to collect unpaid subscrip- 
tions. Brown said it would be folly to 
pay the bondholders and then sue them 
for their unpaid subscriptions. 

Garbage Plant.—The application of the 
Bridgeport By-Products Company, of 
Bridgeport, Conn., for a writ of manda- 
mus ordering the Board of Selectmen of 
East Lynn to either grant the company’s 
petition to locate its garbage reduction 
plant at Black Point, or show cause why 
it should not do so, has been granted by 
Judge George W. Wheeler, of the Supe- 
rior Court. The question of whether the 
plant will be moved from Bridgeport this 
summer depends on this decision. The 
company is confident that in the proposed 
location there will be no sewer troubles 
and that any slight odors will be unob- 
jectionable. 








Traction Company Finances. — The 
Board of Directors of the Public Service 
Corporation of New Jersey has author- 
ized the execution of a first mortgage 
upon all the property of the corporation, 
securing an issue of $50,000,000 at par ot 
5 per cent. gold bonds, dated May 1, 
1908. The mortgage is designed to pro- 
vide a complete financial scheme for the 
company for years to come. It covers all 
the real estate of the company, all the 
leases of gas and electric properties held 
by the company, and pledges as security 
thereunder all the shares and bonds of 
underlying companies owned by the cor- 
poration, running into a very large total. 
By the terms of the mortgage $3,725,000 
at par of the bonds are to be forthwith 
delivered by the trustees to the corpora- 
tion. This is to recoup the company for 
betterments recently made and _ con- 
tracted for; $7,250,000 are reserved for 
retiring collateral gold notes of 1904 and 
$6,250,000 for retiring convertible notes 
dated April, 1905. The remainder of the 
total issue is reserved under most care- 
fully restricted provisions for future bet- 
terments. 

New Address.—Adolphus A. Knudson, 
Electrical Engineer, announces that he 
has changed his office address from 34 
Nassau street to 50 Pine street, where he 
will have increased facilities in the way 
of office room, also new and standard in- 
struments for the purpose of carrying on 
the work of electrolytic examinations to 
better advantage than formerly. 

Large Sewer Pipe Plant.—The largest 
sewer pipe plant in the world, it is said, 
is to be built by the Red Wing Sewerpipe 
Company, at Hopkins, Minn., at a cost of 
$300,000. The clay to be used for manu- 
facturing pipe overlies the pottery clay. 
The main building is to bé 80x300 feet, 
four stories high, with basement. There 
will be twelve kilns. 





BOOK REVIEWS 





Town Gas and Its Uses. By W. H. Y. 
Webber. Published by D. Van Nos- 
trand Company, New York. Price, $2 
net.—This book, although published by 
an American company, is by an Eng- 
lish author and deals exclusively with 
English conditions. Technical methods 
connected with gas manufacturing and 
distribution, however, differ little in 
the two countries, and this book is 
practically as applicable to this country 
as to Great Britain. The only features 
which will not appeal to American 
readers are that prices are given in 
English money, and the apparatus 
illustrated is all of English make. The 
author is an enthusiastic believer in 
the use of gas for lighting and heating 
purposes, being connected with the 
Gas Light and Coke Company of Lon- 
don. He states in the preface that 
“there is no other work devoted to this 
aspect of the subject” (the manufac- 
ture and supply of town gas and its 
uses). The experience and standing 
of the author would seem to guaran- 
tee the reliability of the work. The 
subjects treated of, as indicated by the 
chapter heads are: “The Nature and 
Profits of Town Gas; Its History and 
Manufacture;” “By-Products of Coal 
Gas Manufacture;” “Gas Lights and 
Lighting;” “Practical Gas Lighting;” 
“Cost of Gas Lighting;“ “Heating 
and Warming by Gas;” “Cooking 
by Gas;” “Healthfulness and Safety 
of Gas in All Its Uses;” “Town 
Gas for Power Generation, In- 
cluding Private Electrical Supply;” 
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“The Legal Relations of Gas Sup- 
pliers, Consumers and the Public.” 
The author uses the term “town gas” 
to describe all gas piped through the 
streets for lighting and heat; this in- 
cluding coal gas, water gas and mix- 
tures of the two. While the book goes 
into many of the details of manufac- 
ture and makes frequent reference to 
the chemical and physical principles 
involved in this and in the use of gas, 
it is written in a lucid style and can be 
read without excessive mental strain 
by non-technical officials and others 
who are interested in the subject, and 
is, as the author states, the only book 
we know of in the English language 
which gives this information. It has 
appeared to us strange that there has 
not appeared, long before, some such 
work as this, and it would seem as 
though “Town Gas” would find a wide 
sale in this country as well as in Great 
Britain. 

Electrical Traction. By Ernest Wilson, 
E.E., Professor of Electrical Engineer- 
ing in the Siemens Laboratory, King’s 
College, London, and Francis Lydall,. 
Assoc. Inst. E.E. Two volumes. New 
York; Longmans, Green & Co.; Lon- 


don, England: Edwin Arnold. Cloth,. 


5 1-2x83-4. Price $4.00 per volume. 
Vol. I.: Direct Current. Pp. 475; 271 
illustrations. 

Vol. II.: Alternating Current. Pp. 


328; 184 illustrations. These volumes. 


treat of the theory and practice of elec- 
tric traction in a brief, clear and thor- 
ough manner. Vol. I. covers the sub- 
ject of tramways, that is, ordinary 
surface traffic in cities and of railways 
both urban and interurban, the rolling 
stock and track for these two classes 
being quite different as well as the 
conditions of operation. A short in- 
troductory chapter reviews the gen- 
eral traction situation in England. 
Then follow descriptions of direct 


current tramway motors, controllers, 


details of car equipment, trolley poles 
and standards, bow collectors, circuit 
breakers, lightning arresters, car bod- 
ies, brakes, tramway tracks and over- 
head equipment. A long chapter de- 
scribes forms of slotted and surface 
contact systems such as are found in 
New York, Washington and to a 
greater extent abroad. Power sta- 
tions, car sheds and other important 
items are treated in detail. Coming to 
the subject of railways the author 
treats of the direct current railway 
motor and its control, details of car 
motor equipment, rolling stock, rail- 
way tracks, calculation of energy con- 
sumption, feeder systems, substations, 
first costs, receipts, running expenses. 
and tramway accounts in general. An 


appendix gives the Board of Trade- 


Regulations under which roads are op- 
erated in England. The second vol- 
ume records the results of the recent 
rapid progress of the alternating cur- 
rent motor at home and abroad. The. 
topics treated of in order are: the 
polyphase motor, control and equip- 
ment of rolling stock, overhead con- 
struction, calculation of energy con- 


sumption, control and equipment of- 


electric rolling stock on the single 
phase system, overhead construction, 
for single phase railways, feeder sys- 
tems for alternating current on elec- 
tric railways, calculation of energy con- 
sumption on single phase _ railways. 
The two concluding chapters treat of 
finances, the first cost of construction 
and the working expenses. This work 
will be accepted at once as a standard" 
reference and text book. 
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To be of value this matter must be printed in the number immediately following its receipt, which makes it impossible for us to 


verify it all. 


Our sources of information are believed to be reliable, but we can not guarantee the correctness of all items. 


Parties in 


charge of proposed work are requested to send us information concerning it as early as possible; also corrections of any errors discovered. 
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Pennsylvania. 
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Wisconsin. ... 
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Wisconsin 
Indiana... 
oC ae 
Maryland . 
Ohio.... 
Ohio 
Ohio. 
Minnesota. 
Michigan.. 
Pennsylvania. 


Pennsylvania... 


Virginia. 
Indiana.... 
Ohio 

Ohio 

Michig 

New Yor aoa 
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Ohio 

Ohio. 


California... 
Pennsylvania... 


Pennsylvania... 


Ohio 


Pennsylvania... 


Ohio 
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Michigan. . 
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Ohio. 
Ohio.... 
Ohio 
Ohio 
PROIANE... vs0-0 ss 
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Indiana. 
Indiana. . 
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Indiana. 
Indiana... 
Maine. 
Mississippi 
New Jersev 
Pennsylvania 
Iowa.... 
Iowa.... 
New Jersey 
Indiana. . 
Indiana. . 
Ohio... 
Indiana. 
Indiana. . 
New Jersey 
New Jer 


sey 


Indiana.. 
Indiana . 
Wisconsin. 
New Jersey 
Florida.. 


Montana....... 


Pennsylvania... 
New Mexico.. 


setts... 


City 


Frankfort t 
Crawfordsville... 
Cape May 
Newark. . 


Crawfordsvilie 
Portland. 
Janesville... . 
New Bruns wick. 
Fort Barrancas.. 


Ft. Assinniboine. 


Reading... 
oe | ee 


BIDS ASKED FOR 








June 4, 2 P.M. 


MMBC Oy. 6s: 0.0.0% 
une 8, 


ne 
June 8, 3 P.M. 


June 8 


June o.... 
June 11, 2 
June rs, 


June 15, i1 


May 21, 


May 21, 
May 22, 2 


3 P.M 


Brooklyn....... May 20, 11 A.M 
La Crosse....... May 20, 2 P.M. 
Huntingdon..... May 20.......8.0645 
Coshocton....... May 21, noon..... 
Cincinnati....... May 21, noon........ 
Reading...... May 245-3 PAL cc ss 3 
Avalon......... May 21, 5 P.M 
Harrisburg. . May 21 
Mt. Gilead...... Ee | a es 8 
Knoxville. . May 22, noon.. 
Waukesha...... May 22, 2 P.M. 
Evansburg...... May 22, 7 30 P.M 
Celina. May 23, 10 A.M...... 
Racine MR 23 SOUAMy 505/555 
Terre Haute..... May 23, 11 A.M. 
Delaware. May 23, II A.M 
Baltimore. ... May 23, noon.. 
St. Clairsville. ... f 23, I P.M. 
Youngstown..... ea A.M. + gael 
Berea.......cs0. MOY 25, NOON). ...<% 
Albert Lea...... May 25, 7 30 P.M 
Laureum.. May 25, 8 P.M 

. Smethpor May 25, 8 P.M 
Erie. .. MAS, B56 Cais oko acorn 
Clarksville SE Se ee 
Kokomo MOBY 2Si0 6.05.00 wosaune 
Columbus. .. May 25. 
Cincinnati. MAY 95 on sce 
Iron River...... May 26, noon. 
New York May 26, noon. 
Elizabeth....... May 26, 2:30, P.M.... 
Gulfport... 00 May 26, 8 P.M....... 
Williamsport. May 26....... 
Conneaut....... May 27, noon........ 
— smouth..... May 27, noon....... 

San Francisco May 27, 2 P.M......- 

Bex iford eee ae 
Norristown...... ae yr PRE Re ee 
Mt. Gilead...... May 28, noon....... 
Clarion ee a) rr 
Portsmouth..... May 28............%. 
| re MOY 88. sees civscceds 
ROP ETONG 5 & oie 50:06 kU Oui 5.5) 40s 6 wom, wake 
Cleveland....... MRY BB ie 4.55555. 05%6 5. 
Westerville. .. May 29, noon...... 
Cincinnati....... May 29, noon....... 
Paulding........ May 29, 2 P.M.. 
Cleveland....... Mae BO. xs 55.40 es sce 
Greencastle..... May 30, II A.M 
Col’bus Barracks. June1, 10 A.M. 
Tipton. . June 1, 10 A.M 
SACRO 6 3.5 5.510 June 1, 10 A.M 
Ft. Benj. Har’s’n. June 1, 11 A.M. 
Hackensack..... Jume 1, 11 A.M. 
Ft. Andrews..... Junme1, 11 A.M 
Fort Slocum..... June 1, 11 A.M 
FOEHET. os sass. JUNC TTP. 
Franklin........ June 1 30 P.M 
Portland. .. June 1, 3 P.M.. 
Vicksburg. . June 1, 7:30 P.M 
New Brunswick _ Juner, 5 P.M.. 
Doylestown JUNC Ten. 
Iowa City.... June 1 
Harlan.. June 1. 
Irvington . June 2.... - 
Vincennes June 2. ss ha emaake 
Muncie. June 3. 10 A.M... 
Columbus. June 3. 


MOTL ce eo ee 


II A.M....-- 


P.M .cscerce 


. Grading and paving 3 streets, brick or other sub material 


NaTurE or WorkK 


ADDRESS INQUIRIES TO 





Street Improvements 

Paving, grading, cement walks, etc., various Streets............ 
Paving with brick 2 streets anc | one alley 
Constructing 11,675 ft. State road in Oneida township.......... 
Material and labor for PAID CCSHESUMMO bse 5s eos here 6 os 
Brick paving curbing, etc., 2 sts.; asphalt, 1; granite, 1 
Laying new and relaying old brick gutters, etc., furn. N. R. 
blue stone and rein. concrete curb; 30,000 granite block; 


WEG ROEM DIO CU SRO, ss. 5 5 ai es in 5a aleve a rae IG we rai are rele wy alederahe are 
Grading, curbing, paving, Bauer Ave., Ohio St. to Birm. Ave.. 
tildg. State roads; 1,550ft.; 11, 320 ft.; + T4080 1b: 1ONR..<.5-09,5 5.5% 


Constructing Nickles stone and gravel road, Washington io ei 
Five miles of street paving; brick, asphalt or other material..... 
Macadamizing Hartwell Ave., Bwy. to College Ave 


Imp. 2 sts., inc. 8,740 sq. yds. paving; 4,500 cu. yds. grading; 
4,900 lin. ft. curbing: Boro. Engrs., 1710 Union Bank 
[een 1S oil ha © aaa em ces Mere Se creer orien eae nee AO Ree nee marta erat, mena Scan 

Macadamizing, =. Ce, OUmeS TOA o 26 io csie sk cadts nse see 

Brick paving, 70,000 sq. yds.: stone curb, 12,000 lin. ft., etc. 

Bldg. grav el roads, agg , 5,6, 7:2 24, 13, 2} miles long......... 

Grading, draining, jee wand aA ig CTIVONR TOAG, 35.55 5:5 6.600040 

Grading and macadamizing 3 miles of road.................. 

Furn., breaking and spreading 4o rods limestone, Jug Run road. 

Sheet asphalt paving, Market St. bridge...................04- 


Brick or block paving, grading, curbing, etc., Front St......... 
Constructing cement curb and drain on East Side... 
Paving Hecla St. with concrete; comb. curb and gutter 
Paving between 13,000 and 18,000sq. ydS............2.00 00s 
Paving 7th St., from RS BETEY CO PN Obes. 3 5 3:2. wiped o/eles os wislavane 
Constructing 2,000 sq. yds. granolithic paving 
Constructing 12 blocks of cement sidewalks... ..0:0.50.00% 0800006 
Paving, any material, large number of streets................. 
Wood block pav ing, 3 sts.; asphalt resur facing ots ai 
Tar sone p aving, aggregating 7,000 sq. yds. : . 
Furn. 2,500 tons 14 and ? in. broken stone and screenings, on 
various roads; also laying 3,800 sq. ft. cement walks......... 
Constructing macadam roads throughout Union Co. . 
Constructing, complete, 14,000 sq. yds. paving; Is, ooo lin. ft. 
concrete curb and gutter; 15,000 lin. ft. granite curb.. : 


Bldg. State roads; 10,890; 20,200; 5,000 and 12,000 ft. long. he 
Paving four streets, etc. ; Cast, $40,000). 5 6... 665.5 cee ceccc eso tens 
Constructing a road i in Bloom and PAREMEGH UWDS- i. o-3 oss ooh eal 
Constructing ope eee BEDRALUTNAMU a: occ c 5.56 acl beside erescies 
Bidg. State road, 17,000 ft., also 14,700 ft. long... .......5..000 
Bldg 2 State roads, 8,400 and 7,700 ft. long, U. Hanover twp. 

Bldg. Denmark stone and grav el road, Oates 1ONG. .36 sc es 
Constructing 7,112 ft. State road, Washingtontwp............ 
ConstriCiie COURU FORGO x. < 6c os O55 5 oss Sisk eles BS Ok ES 
Constructing sidewalks on certain streets.............0.000008 
Constructing macadam-on Gratiot road... ciccceccesss cases 
Furn. wood block; also brick and block paving, etc............ 


Treatment with oil of Hamilton & Springfield pikes............ 
Grading, draining, macadamizing, etc., 207,533 ft. road 
Laying cement sidewalks in certain streets 
Constructing macadam and gravel roads............ccc00ce08 
Bldg. brick road crossings, art. stone pavements, curb, etc...... 
Constructing 15,775 ft. gravel road in Prairie twp 
onBivucting 2 MmaAcAG am TOAGS. 666 ke akc nee cee esewe be 
Grading and constructing macadam road...............000005 
Macadamizing, etc., Belleville turnpike in 2 Counties........... 
Macadam roads, concrete walks, grading, etc 
Constructing roads, sidewalks, gutters, drains, etc............. 
Constructing 4 miles and 80 ft. , gravel road, Bainbridge twp. 

Constructing 6,755 ft. gravel road, Union & W. River twps...... 
Constructing road at Fort Lyon, Cow Island in Harbor......... 
Paving, vit. brick, bitulithic, asphalt, 3 sts.; alsosewer......... 


Grading and paving 2 streets and 2 avenues; 20,000 sq. yds,.... 


Bldg. 4 State roads.; 4,200; 10,335; 14,680; 1,660 ft. long..... 
Paying sunGry Streets ANC QUES, «6. <s-55 cece ecco cc cues wes 
Constructing all cement walks ordered during 1908 
Furn. 1,000 tons crushed mountain BEGHN Savers 
Bldg. gravel road, 3,755 ft. Vine.; 9,965 ft. Bus. twp. 
Grading, draining; paving road in Center tow DSHID. 2.12 2:+ «= 
Macadamizing, etc., Bagshaw pike, Truro & Mi! in twps. . 
Constructing eight grav CATS 7 ERR SN Oa tee eg gC ee a 
TA GTOVIE BOL VIS TOO. 05 5.5 «6 sig 6.0's. 50:4 SVMS OAR Mies ai0 
Constructing gravel road, 4,264 miles long. . 
Grading and telford sueaae paving, sev eral 10: ads, inc. 
ft.; alsoone 11,162 ft. 
Paving 5 blocks on College, 


14,934 
Te PSN eens OR ee Ne Gar OE Re ts ca 
waterand Walnut Sts............ 


..eeees.e. Constructing 8 gravel and 6 stone one RerrreRE ts Prom teraconer ne tain pree 2 
“| eee & 
yt ee 
A.M, 


Laying 3,090 sq. yds. granite macadam, St. Lawr. Ave.... 
Improving 28,000 sq. yds. street paving, 2,800 lin. ft. ciub, “etc. 
Constructing concrete walks 


Water Supply 


Constructing 150,000 gal. steel tank and tower............... 


Furn. c. i. work, ern etc.; pur.c. i. scrap 
‘urn. 2,100 tons c. i. pipe and specials, 4 to 16-in. or 20 miles 


Converse Lock foias steel pipe; hydrants and valves;2,000,000- 
high- -duty Corliss pumping engine and dir.-act. pump, etc.; 

2 18’ x 66” hor. ret. tub. boilers; also furn. all material and 
labor, except above, and constructing complete water works 
system.. 


ate 06 o's & 0.004 € 66 3 6 0,66 0 6 0 9 e 6 0:0 0 0-0 ee 





Bird S. Coler, Boro. President. 

H. J. Beckwith, Chm. Bd. Pub. Wks. 
State Hwy. Dept., Harrisburg. 

R. M. Kemple, Clk. Bd. ge Serv. 
John J. Wenner, Clk. B. P.S. 


Caleb Weidner, City Clerk. 
McBride Surv. & Eng’r Co. 

: Jos. W. Hunter, State Hwy. Com’r. 
W.C. McFarland, Co. Auditor. 

S. D. Newton, City Engineer. 

John P. Dey, Chm. Bd. Pub. Wks. 


Al Lotz, Sec’y Council, 
L. L. Marsh, Engineer. 
P. H. Connolly, Bd. Pub. Wks. 

N.G. Wallace, County Auditor.’ 

E. S. Mendenhall, Co. Surveyor. 

W. W. Crosby, Ch. Eng’r Geol. Surv. 
John C. Nichols, Twp. Clerk. 

“Will R. Jones, County Auditor. 

OUR, a Village Clerk. 

C. J. Dudley, City Clerk. 

Donald M. Scott, Village Eng’r. 
W.G. Holder, Boro. Secretary. 

B. E. Briggs, City Engineer. 

Sam’l Davis, Street Com’r 

W. T. Mann, City E ngineer. 

E. W. Hirsch, Sec’y Bd. Pub. Serv. 
John J. Wenner, Clk. B. P.S. 

W. D. Snyder, City Clerk. 


Evans City. 


Geo. Cromwell, Pres. Boro Richm’d 
Jacob L. Bauer, County Eng’r 


M. F. Sullivan, City Engineer. 
State Hwy. Dept., H: wrisburg. 
T. F. Lininger, City Engineer. 
Fred N. Tynes, County Clerk. 
Rob’t J. Loughery, Sec’y B. P. W.= 
Jos. W. Hunter, Hwy. Com’r,Harsbg. 
Jos. W. Hunter, Hwy. Com’r,Harsbg. 
W.C. McFarland, Co. Auditor. 

Jos. W. Hunter, Hwy. Com’r,Harsbg. 
F. N. Tynes, County Auditor. 
VED, Hoffman, City Clerk. 
Edw. N. Hines, Chm. Co. Com’rs. 
A. R. Kello, See’ y Bd. Pub. Serv. 
Elsworth Horlocker, Vil. Clk 
Fred Dreihs, County Clerk.= 
C. L. Straw, County E ngineer. 
A.R. Callow, Sec’y Bd. “Pub. Serv. 
D. V. Moffitt, County Auditor. 

Capt... B..f. Hirsch, Q.M., U.S. Army. 
J. F. Barlow, County Auditor. 
C. D. Lewton, County Auditor. 
Capt. Geo. H. Penrose, U. S. Army. 
Clk. Bd. Chosen Freeholders. 
Capt. I. L. Fredenhall, Q.M., U.S.A. 
Constr Q.M., U.S. Armv. 
M. A. Sweeney, County Auditor. 
W. B. Jennings, County Auditor. 
Capt. F. J. Morrow, U. S. Army. 
P. M. Harding, Acting Mayor. 
John T. Kemp, St.Com’r. 
Jos. W. Hunter, Hwy. Com’r,Harsbg. 
Chas. Magowan, City Engineer. 
H. E. Swain, City Clerk. 
M. Stockman, Town Clerk. 
John T. Scott, County Auditor. 
Jos. E. Davis, County Auditor. 
F. M. Sayre, County Auditor. 
Charles I*. Cromwell, Co. Auditor. 
County Auditor. 
R. Fendall Smith, County Eng’r.- 
James Owen, 196 Market St., C. E. 
R_R. Johnston, City Enginec: 
County Auditor. « 

C. V. Kerch, City Engineer. 
John T. Kemp, St. Com’r. 

Capt. D. W. Hand, U.S. Army. 


J. E. Sawyer, U.S. Army, St. Paul, 
Minn. 
Caleb Werdner, City Clerk. 


Burns & McDonnell, K. C., Mo., Eng. 
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New York 


Ohio 
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Pennsylvania... 


Wisconsin. 
Tennessee...... 
New Mexico... . 


WERE sce ees 
Ohio.. 
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Wisconsin...... 
New York. cece 








Minnesota. 
New York 
New York 
Mississippi Sees 


Maryland... 
Ohio.... 
Kentucky...... 


Ohio F 
Ohio. : 
Tennessee. 


Ontario... 3% 


Michigan.. : 
North Carolina. 
New Jersey.... 


Mississippi... 
New York.. 


Pennsylvania... 
Kansas. 
Pennsylvania. .. 


Indiana.... 


Michigan.. .. 
Louisiana... . 


New Jersey.... 


Michigan....... 
New York 
Minnesota.. 
New York 
Kansas. 
Maine. 
New York. 
J) 
Pennsylvania... 


Arkansas 
North Dakota.. 
California...... 
Indiana. . 

Witgitlia....... 
South Dakota.. 
New York 
WOW cose c ke ss 


1908. 


Waurtka:....... 


SVFACUGE.......... 
Carrollton. ...... 
Alta Loma...... 


OWGS0. 2.45.05 


Columbus....... 


Fort Monroe.... 


San Francisco... 


Yonkers 


Grand Forks. 
Shelby. 
Grafton... 
New York...... 
Cincinnati 
Neosho. 


Fort St. Philip. ie 


ORC bad sec clesaite 


Brantford....... 


Reading 


Beles .o... 


Knoxville....... 


Roswell. .....<.: 


Salt Lake City... ] 


Cincinnati... ... 





Racine 
inacine 








Day ROllissceeeaee 
Chillicothe. 
Johnson City.. = 


Osnabruck Centre June 1, noon 


Saginaw... 
Shelby. 
Elizabeth..... 


Vicksburg. ... 
Brooklyn...... 
Philade aaa 
Atchison. . ; 
Emsworth. ... 


Sullivan... 


Iron Mountain. . 
New Orleans.. 


yea a 
Ft. Leavenworth. 
1 eae 
Norwich 
New Lexington.. 


Philadelphia... .. 
COSNING. ..o0.0: 0 5 
2) 7: eer 
i) ee 


Huntington..... 
Roanoke........ 
Fort Meade...... 
New York 
Des Moines... ... 
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Water Supply—Continued. 


MAY 225. ut cee eeues Furn. c. i, pipe, pumps, boiler, valves, hydrants, etc.. ... F. W. Anderson, City Clerk. 
May 25, 1 30 P.M Furn’ c. i. pipe for conduit line from Skaneateles Lake and in 

city, $5,000 chk. foreach 5,000 toms... ....c.cccsccees ..... F.T. Pierson, Sec’y Bd. C. & S. 
MAY 26. i cesns ecrars Reconstructing and improving water and light plants eee .. W.F. Schuerman, Mayor.- 
May 28, noon . Furn. and erecting, complete mach. equipment of air-lift pump- ° 

ing station, inc. 1,200 and 700 cu. ft. air compressors; 299 h.p. 

water tube boiler, etc., inc. 16,615 ft. air pipe to ep Bcc ware oe J. D. Kelley, City Sec’y, Galveston. 
May 29, noon Bldg. 2,000,000-gal earth reservoir, concrete J. A re * Challeley Hatton, Wilmington, 

e 

MAW 20 occesc ieanes Plans, etc., for bldg. 50,o00-gal. steel tank on 100-ft. steel 

MOIUOR oi oiiakio aaa nase w'nd ae eas ea EMO EEE Re eee H. L. Whiteford, Pres. Indus. Inst. 
June 1, 10 A.M. Erecting four 50,000-gal. steel tanks on parapet............... E. R. Tilton, Q. M., U.S. Army. 
June 1, 11 A.M. Bldg. pump station, boilers, pumps, reservoir, flume, pipe, etc., 

GEPPVCRME a soo cio aos we ee Oe a nes Maj. G. McK. Williamson, U. S. A 
June 1, 8 P.» Furn. 20,400 _ 20, 22-in. flanged pipe, and 5,600 lbs. specials; 

also bell and spigot pipe; 7 tons 30-in., 88 tons 24-in., 14 tons 

12-in., 210 tons 6-in., and 27,000 lbs. 24-in. specials, del. on 

dock Yonkers by July 15, with privilege of increasing or di- 

FIMMMANING AMOUNE SO DOT COMES. 50k ci ccdeceesagansukes Board of Contract and Supply. 
June 1, 8 P.N Laying water mains on several streets ...........0.0 2s eee eeee W. V. O’Connor, City Clerk. 
RUSEOG Beso a << ereverm cs Ore Comstsretiner Water WOtis: 6. ..6 < o's dose esetewctoanetuiaeada H. E. Knox, Engineer. 
WROWOD Bein cereatecotre eas Constructing $22,000 water works and electric light plant....... W.S. Merkel, St. Louis, Mo., C. E. 
June 2, 11 A.M Constructing Rondout siphon, a deep-pressure tunnel lined with 

concrete, 144 ft. inside diam.; 23,360 ft. long............... Board of Water Supply. 
JUNG 2, NOON:...... «2 emene Gley, Gb PA OIG. oe cas ce cea exsdadunaganes Aug. Herrmann, Pres. Water Bd. 
Jane 6, 2 PoMe esses Constructing reservoir and pipe system, U.S. Fish Sta......... Com’r of Fisheries, Wash., D. C 
June 15, 10 A.M...... Constructing water and sewer systems at post..............4-- Capt. Arthur Cranston, U. S. Army. 

Sewerage 

May 21, 10 a.M...... Constructing tile pipe sewers, etc., on 13 streets.............. Ernest Nordman, Sec’y Bd. Loc. Imp. 
May 21, noon........ Furn. and layi ng 1,700 ft. d. s. 15-in. pipe, av. cut 10} ft.; 2,000 

ft. 12- in., 18 ft. cut; 750 ft., 12-in. c. pipe, 7 ft. cut, inc. 

crossing Grand Riv er; also laying 2,200 "ft, furn. by city, av. 

CUR NGN Gre wean qe acee Pe Ucc eee ae ACER Ree ewe es . T. Harry Jones, City Eng’r. 
May 21, 3 P.M. Furn. vit. sewer brick; rein. concrete block, manholes and well 

holes; cleaning inlets, CLOSET G0 oe na 6 45's ose cs eaesass Elmer H. Beard, City Engineer.- 
May 22, 10 A.M Constructing storm water sewer in several streets.............. J. A. Love, Chm. Bd. Pub. Wks. 
May 22, noon Constructing sewer 900 ft. long on Kenyon Ave.............. S. D. Newton, City Engineer. 
May 22, 2 P.M . Furn. 8 miles 8 to 18-in. sewer pipe; mat. and building sewer 

system complete, except pipe; furn. material and building 

OT | ee eae een ee See ae rey ne ae prem epee reap e ae John W. Poe, Chm. W. & S. Com’s 
May 22, 8 P.M Constructing sewers in many sts.; Ext. No. 192 and 194. .. L.C. Kelsey, City Engineer. 
MON BS. Onc anne owe Furn. material and building sewers, portions 8 streets......... John J. Wenner, Clk. Bd. Pub. Serv 
May 23, noon . Laying 2,450 ft. 12-in. and 2,050 ft. 1o-in. t. c. sewer, Merion 

Ave.; ; 3,000 ft. 8-in. Highland Ave., 5 to 18 ft. d eep, including 

27 mant holes, etc., in Merion and Overbrook......2......... Township Com. 205 Mahon Bldg. 

May 23 Constructing 11, 000 ft. , 18-15-in. pipe sewer, etc......... P. H. Connolly, Bd. Pub. Wks 
May 25, 2 P.d 


Re sconstructing outlet: sewer, etc., under new pier 15 and South 
Sts.; ate 
Construc ting sewer system inc. 143 

including house con. of 6-in. pipe.. . sriae 
Cc 5 pig sewer, etc.,on Was hington St. ie 
Bldg. comb. sewer, 4 sts. 'F irst Ward, Boro Richmond 
Bldg. house sewer and underdrain in W ashington St 
Labas and material: 15,190 ft. 24 to 6-in. vit. pipe sewers and 
2 concrete bulkheads for outfall; 23 manholes; 36 catch 
Dass, $0 MUGEN OSI O8Ol 6 coi ac eck eta ecee die eevesee 


also outlets in E. 28th, 29th Sts. and 1st Ave.. John F. Ahearn, Boro. President. 
miles 8 to 24-in. sewers not 
RR a ee ba & W. seen, Seaertnel, Eng’r 

J. Dudley, City C 
on Cromwell, Po nie Richm’d. 


Albert F. Cruger, Clk. Bd. Trus.= 


M. F. Sullivan, City Engineer. 


May 27, II A.M Bldg. storm water drains, Court No. 4, inc. 3,902 ft., 36 to 114-in. 

and 109 ft. 66 x 84-in. drain; 16,095 ft. 12 to 33-in. drain, 

892 ft. manholes, s5o02 inlets, etc.; cost $150,000............ Peter Leavy, Jr., Chm. Sewer Com’n 
May 27, noon........ Constructing sewers in 3 sts., etc.; cost, $10,000. > T. F. Lininger, City Engineer. 


inc. 











May 27, noon...... Bldg. Cane Hill cem. sewer and drain, Cont. No. 7, 3,155 
lin. ft. excavation; 1,000 cu. yds. concrete; 56,500 lbs. rein. 
BRCGU HANES coo ord ene oS ie alas ee ro eed para eae J. B. F. Breed, Ch. Eng’r Com'rs Sew. 
May 28, noon.... Sewer pipe,cement, iron pipe, etc., for Bd. Education.......... Wm. G. Haeussler, Clk. Bd. Educ’n. 
May 28, noon... . Constructing 3 > ft. rein. concrete storm se wer; cost, $30,000. H. M. Redd, City Engineer. 
May 28, 3 30 P.M.. Bldg. tae sewer, inc. 5,000 ft., 1,820 24-in.; sub- drain, 2,200 
{t., 8 to n5-mm. sewer; maniioles, Vs. ete... . 22... ccascercas L. N. Wilson, Jr., City Eng’r. 
Wasteyertece Constructing Grantley Creek drain; cost. $14,106.77. Magwood & Walker, Cornwall 
Engineers. 
June 1..............- Constructing pipe sewers, to cost $25,000... .......-cccceeceees R. W. Roberts, City Engineer. 
UR We raiaas ce Constructiie a sewer sWstewh. 6.66 5. 6 hos noes cee cccaceee ee H. E. Knox, City Engineer. 
June 1r.............. Bldg. intercepting sewer, inc. ,000 ft. 28 to 44- in. ’ brick sewer, 
8 to 25ft.deep; 4,000 ft. 10- 15-in. pipe, 11 to 25 ft. deep; 
15,000 cu. yds. rock exc.; 70 manholes, pumping plant, cap. 
SOC Cle: HEE AME. | os ov a ane nace hue eusawaeeueee ds W.H. Luster, Jr., City Surv. 
June 1. ...... Constructing sewers and paving, Mulberry, Clay & South Sts. . C. R. Twiss, City Engineer.- 
June 3, ‘Ir A.M..... Constructing relief sewer, etc., various sts. & aves.; 3 to cost 
over $350,000 each, one $35, rien TaN Pe eet are ere Bird S. Coler, Boro. President. 


NC Oe Schedule B, "Main sew ers; Schedule A, bridges................ Geo. R. Stearns, Dir. Dept. P. W. 


June 4, 2 P.M...... Bldg. septic tank, filter, contact beds for disp. plant, 'S.0.H. State Bd. Control, Topeka. 
June 4, 5 P.M.. Bldg. 1,015 ft. 8-in. sewer, North Ave.; 450 ft. 8-in. Superior 
St.; 1,150 ft. 8-in., Wallaston Ave.; manholes, GUTS soca cates McBride Sur. & Eng. Co., Ltd., 
Fitzsimons Bldg., Pittsburg. 
June 6, 1 P.M...... Bldg. 5 concrete sew ers through levee with flood gates, to be 4 
to & ft. inside diam.: 60 ta 9a f6. lone@..c ccc ccc cccceeccecs R. L. Bailey, County Surveyor. 
. June 12, 1 P.M....... Bldg. 2,896 ft. 48-in. rein. concrete Sewer.........-+.+-+ scree John B. Calvi, City Clerk. 
« Julie so, 3 P.M....... POs and erecting two 100 k.w., 250 volt., dir. con. generators; 
two 75 h.p., 250 volt motors; one 2,500,000-gal. turbine 
pump and 1,000,000-gal. triplex pump, to work against 125- 
ft. head, dir. con. to electric motor; 2,000,000 cen. pump; 
two 4,000,000 cen. pump units; two 5 h.p. 250 volt motors; 
one surface condenser, 6,500 Ibs. steam per hr.; air pump; 
piping, valves, wiring, switchboard, etc.............2.e000- i G. Earl, Gen. Supt. S. & W. 
oard. 
FO Ss feces es Constructing portion of sewersystem; cost, $8,000............ R. L. Goff, Ocean City, Eng’r. 
Public Buildings 
May 21, noon........ Erecting chemical laboratory bldg., Univ. Michigan........... Jas. H. Wade, Univ. Mich. 
May 21, 3 P.M....... Constructing, complete, U. * Marine Oe arr ee James Knox Taylor, Wash., D.C. 
May 21, 8P.M....... Erecting school, Dist. 125; A, Omeyer, St. Paul, Archt .... . P.R. Brown, Clk. Sch. Bd., Dist. r25 
WRG Blea ce hoe aicic ces Bldg. 3 shelter houses; also a house in parks. . ..... Henry Smith, Pres. Pk. Bd. N.Y. City 


Capt. Wm. D. Davis, Q. M. 


5 sets officers’ quarters. . 
W.E. Brewster. 


Bldg., plumbing, heating, etc., 
also heating apparatus. . 


May 22, If A.M...... 
Repairing, etc., Brown School; 


May 22,6P.M...:... 


May 22, 7 30 P.M..... Alterations and i improvements to municipal bldg.............. — C. Robinson, Vil. Clerk. 

|| Nae) Seer ; Erecting WE MONO ak ene da Hee eee rata ced ee wae Dket oard of Education. 

Os i creniee was 0:8 Bldg. 6 isolated wards and exit bldg., Municipal Hospit: al. Fr: a Johnson, Land Title Bldg. 
rchitect. 

DAS Bas oe. c ese alee Furn. material and erectinie city tail. nc oc cc ee cence cccnwce Chas. Miller, Little Rock, Arch. 

RO Ba oo la a eg as ESGctivice 4-10 DICE GCNOOE oo. 6 25 osiace cca ce eed duende ie cars G. G. Anderson. 

EAD Boe. cs sce s cic ote dg. $15,000 concrete and wood dairy barn; $35,000 rec. cot’ge Trus. South Cal. State Hosp. 

May 23, 10 4.M...... Erecting school house in Washington township................ Wm Browne, Trustee Adv. Bd. 

Oe, nt Heater SiN MELENONE EOE SS ck onc ira coe 6 cae a6 sw e'a.5.6e41c Macels W.E. Thomas, City ary 

May 25, 10 A.M...... Bldg. 5 sets officers’ quarters, plumbing, heating, ete... ........ Constructing Q. M., U.S. Arm 

May 25, 11 A.M...... Repairs, alterations, etc., 9 school buildings.................. ie Ween Supt. School | Bldgs. 

May 25, noon........ Heating plants. etc., 5 school RMRIIIIINI Sg che 6 ws x's wae aeewauws H.N. hitney, Sec’y Bd. Education, 
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June 3, 3 P.M 
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une 12, noon 
une 12, 3 P.M 
June 15. 


une 17, 3 P. Re cal 


ABUsUSt Ko. sess cess 


My 23,02 Palicsccas 


May 21, 


May 22, 


. May 26, 10 A.M...... 


May 26, 10 A.M...... 


May 26, 2 P.M 


May 27, noon........ 


. May 2% N00N.......05 
May 28, noon........ 


‘iy 30, noon... 
June 1, Ir A.M. 
June I 

Jure 3, noon 


JUNE 4) NOON .....05< 


June 4 
June 5 


Mey 23, 
ae 27, 10 A.M, 


May 27, noon.. 


June 1, noon 


Tes SB BMS 65:0's-0%s 


June 10, 3 P.M...... 


. Erecting 6-room modern school on Morris St 


. Erecting$50,000 bldg. for Perry Orphan Boys’ Home 


10:30 A.M.... 
MOS LO iin 45 oie ese wists 


. Erecting dormitory bldg.. Cal. Polytechnic School. 


2 PLM. as 


I P.M........ Building 46-ft. span steel bridge; wood or concrete floor 


May 25, If A.M...... 


oe Building bridge No. 11 


10:30 A.M... 


. Furn. dis. panel, cables, conduit, switches, etc 
. Furn. and laying primary and secondary elec. cable, Wash. 


. Conduit and electric wiring system, ext. to Federal Building. . 


Public Buildings—Continued. 
Erecting school in Orange Ave.; bids whole or separate 
Bldg. $25,co0o school; Wurmser « Elliott, Lorain, — 
Bldg. City Hall; also plumbing, heating, lighting. . 
Constructing, complete, U.S. Post Ofhce 

ldg. 2-story addition to high school 
Plans for ad. and imp. to library bldg., etc.; cost, $85,000 
Plans, etc., for $25,000 jail, inc. fees, etc J. B. Wright, Chm. Com’rs R. & R 
Bldg. superstructure, new school; plane 804 Penn. Av., Pittsbg. F.C. Sauer, Architect. 
Remodeling city jail; cost, $20,000; Carneal & Johnson, Roch., 
Chas. R. Walsh, Chm. Pub..Prop. C. 


Architects 
Ventilating and heating system in Highlands school Dr. J. M. Withrow, Bd. Educ. 
Board of Education 


Erecting school 
Erecting $17,000 library Dunlop & Glassop, Indpls.,.Arcnts. 
Erecting County Court House; A. J. Gibson, Archt............ County Auditor.= 

Erecting school; G. W. Ashby, 198 5th Ave., Chicago, Ill., Arch. Ethan Allen, Sec’y Bd. Educ’n. 

Bldg. school; also heating, lighting, etc W. R. Parsons & Son Co., Archs., 
Duluth. 


operation, complete, U.S. Post Office James Knox Taylor, Wash., D. C.. 

. Erecting 3 bldgs., Agnew State Hospital Bd. Mgrs., State Hospital. 

Bldg. 2 cottages for boys, teachers’ cottage, assembly hall, cold 
storage and other bldgs., St. Agr. and Indus. Sch 

Bldg. 8-room brick and stone school 

Alterations, additions, etc., Kings Co. Court House 

Bldg. 2-room brick school, Sub-dist. No. 2 

Bldg. school, Sub-dist. No. 4, Sandy Township 

Constructing, complete, Federal Building 

Bldg. Central Police Station; Harpster & Bliss, Archts......... 

Ventilating and heating new high school 

Material and rebldg. nurses’ home, damaged by fire 

Alterations, etc., 4th floor of Court House 

Erecting $15, 000 gymnasium for Industrial Institute 


Charles Orr, Dir. Bd. Educ. 
Board of Education. 
Henry Waldhagen, Arch.,. Ashland.. 
James Knox Taylor, Wash.. 

Wooding, Sec’y Bd. Educe’n: 
Geo. P. Mundy, Sec’y Capitol Com’n.. 


F. B. Ware, Albany, State Arch. 

Jos. Schwarz, Sioux Falls, Archt. 
Bird S. Coler, Boro. President. 

Ed. Hammel, Bd. Educ., Monroe Tp.. 
Sandy Tp. 


Jas. T. Hewitt, Bd. Educ., 

James Knox Taylor, Wash., 

F. J. Boss., Clk. B. P.S. 

C. A. Mills, Clk. Bd. Educ. 

F&: Eisele, Pres. Bd. Mgrs. St.H osp. 

Fred Dreihs, Clk. Co. Com’rs. 

D. T. Gaston, Sec’ y Bd. 
Indus. Inst. 

H. L. Whitfield, Pres. College. 

A. J. Moore, Sec’ y A. & M.,College. 

Geo. W. West, Clk. Co. Superv. 

L. I. Donat, Clk. Bd. Educ. 

James Knox Taylor, Wash., D.C. 

. Dr. G. W. Guthrie, Pres., School Bd. 

Public Library Building Committee. 

School Board. 

Kling & Zenk, Davis Blk., Archts. 

Cliffton B. cg" Sloan Bldg., # 

Fannie Filkins, Sec’y Bd. Educ. 

Elmer F. Jacobs, F. & M. Bull Bldg., 
Architec 

G.A. leer. Clk. Bd. Educ. 


R. H. Fuller, 63 Wm. St., N. Y. City. 
James Knox Taylor, Wash., D.C. 


Trus. 


Bldg. $15,000 gym., etc.; $25,000 library Indus. Inst. & Col..... 
Bldg. $100,000 chapel and academic bldg., complete 

Bldg. another story to jail; also for new cages 

Remodeling Auburndale school 

Constructing, complete, U.S. Post Office 

Competitive plans tor $300,000 high school, 24 rooms and aud.. 
Bldg. public library; E. L. Tilton, ‘Architect, New York City. 
Bldg. 10-room fireproof stone and brick school; separate bids.. 
steam heating separate 

40 x 70 ft., brick and stone; 


Erecting school; 

Bldg. 4-story hosp., cost, $30,000.. 

Bldg. 8-room brick school; also 2-room addition 

Constructing N. Y. State Education Bu. ilding; cost $3,500,000; 
Washington S 

Constructing, complete, U.S. Post Office 

Comp. designs for comb. market and armory; 
erecting bldg., inc. arch’s fee; cost, $100,000 


also bids for 
C. E. Bolling, City Engineer. 


: Heating BUTUIIIONS wee es anton store Sins Ree seeeags es sails eva dank eat C. E. Peck, Clk. Bd. Educ. 


Bldg. 7-room school; Eisentraut Co., Sioux City, Archs........ Hans Rasmussen, Sec’y Sch. Bd. 

Bldg. two- -story brick Town Hall; 30 X 80 ft H. S. Jaquiss, City Clerk. 

Bldg. $25,000 high school; E. A. Brud, Lansing, Archt W. A. Rosenkrans, Sec’y Bd. Edue’n. 

Extending, remodeling, etc., Federal Building James Knox Tay lor, Wash., D.C. 

Bldg. 16-room school; new bids; $80,000 appropriation Mayor Van Voast. 

Comp. plans branch public library; cost, complete, #30, 000. . C. J. Poetsch, Chm. Bd.'Pub. W ks. 

Constructing a Hall of Records for Siskiy: ou County. . Board of County Supervisors. 

Constructing, complete, U.S. Post Office James Knox Taylor, Wash., D.C. 

Heating, plumbing, etc., Dale school W. A. Marden, Chm. Bd. Pub. Wks. 

Board of Education. 

W.G. Echles, Architect. 

Constructing Quartermaster. 

atetane a eiNareee California Polytechnic School. 
John J. Huddart, Denver, Archt. 
James Knox Taylor, Wash., D.C. 


Bldg. 3-story 175 x 2o0ft. brick, etc., high school; $300,000. 
Const. (admin bidg., drill hall, gmn., heating, etc 


Erecting Court House for Cheyenne County 
ee or U.S. Post Office 
uilding 2-story school; 48 x 72 ft., etc 
Constructing, complete, U. S. Post Office to cae Warne ones 
Erecting new school. East Waterloo. ............cscccescecce H. B. White, 2244 E. 4th 
Constructing 3-story Court House; cost, $100,000; stone, el 
proof construction, 120x95 ft. A. Taylor, Chm. Co. Com'rs. H. Tegen, Manitowoc, Arch. 
Plans for $250,000 high schoOl,........+++.-sssceecsceee ele oo of Education. 
Competitive plans for Mechanical Arts High School, 62 ae 
Architects all over country invited to submit plans. 


Bridges 
Bldg. st. and elec. ry. bridge over St. Joseph river, 312 ft. long, 
inc. swing span, 200 ft. long and 2 equal approach ee 
rdwy. 32 ft. «2 walks, 7 ft. wide each; also substructure.. 
Constructing railings on foot walks and lower floor and orna- 
mental work on 4 towers, Blackwells Island bridge 


Com. on Schools, School Bd. 


J. W. Pearl, Civil Eng’r. 


J. W. Stevenson, Com’r Bridges. 
David Ewart, Mountain Lake. 
Hugh R. Scott, County Auditor. 
Wm. W. Fedson, County Auditor. 
S. Vestal, Co. Auditor, Everett. 


Constructing bridge No. 330 
Constructing seven steel bridges 
Bldg. $10,000 bridge over Shykomish river 
Bldg. rein. concrete retaining wall on south side, east ap. to 
bridge at Waterville; removing old wall, etc 
Tearing out 400-ft. bridge; also rebldg. wagon bridge. . 
Bldg. bridge over Oswego river at Utica St 
Equipping 8-track bridge at Campbell Ave. so as to operate as 
rolling lift bridge or Scherzer type; also blcg. 2 bridges....... 18 
Bldg. steel or rein. concrete bridge over river at Dill St fy 
Bldg. rs5o0 ft. steel span; also 2 abut., Pitt twp 
Building 2 hwy. bridges; also repairing bridge 
Bldg wooden bridges over Root River at Whalen 


Wood County Auditor. 
. Greer County Commissioners. 
John Smith, Com’r Pub. Wks. 


. Bryan, Clk., Sanitary Dist. 
Gruzard, Chm. Bridge Com. 
J. N. Traxler, County Auditor.- 
E. J. Wulff, Tarrytown, Co. Eng’r. 
P. Abrahamson, Clk. Supervisors. 
Hugh R. Scott, County Auditor. 
C. H. Troy, County Auditor. 
F. M. Sayre, County Auditor. 
Wilbur J. Watson, Clev’d, Cons. Eng. 
D. O. Batchelor, County Auditor. 
C. J. Peters, Engineer. 


Repair of six bridges 

Bldg. 2sub and superstructures; also concrete arch 
Bldg. rein. concrete bridge floor over race at Webb St 
Bldg. 17 new bridges in 12 twps.; repairing 7 others 
Repair and reflooring Monroe St. bridge 


Lighting and Electricity 


Electrical supplies, etc., Circ. 439, Isth. Canal Com’n 
Constructing $80,000 power plant for University 
Reconstructing and improving light and water plants 


Col. H. F. Hodges, Gen. Pur. Agt. 
A. H. Markwart, Arch., Vine. Sta. 
V Schuerman, Mayor. 

Supt. U. S. Penitentiary. 


. H. Rose, Wash. Barracks. 

New arc lighting system; inc. generator, switch board, wiring, 

and arc lamp equipment; one or all items John Kuderer, Sec’y Trus. Pub. Affrs. 
Constructing $22,000 electric light plant and water works....... W. Hz. Journey, Mayor. 
Furn. 3 or 4 boilers, 200 h.p., for power plant for Soldiers’ and 

Sailors’ Home; also steam pumps. Daniel Dugan, Q. M. & S. Home. 
Electric light, fixtures, etc., new Court House, $35,000......... McCormick * French, ye 
Electric wiring, etc., Dale school A. G. Pittelkow, Omaha, te peer. : 
. James Knox Taylor, Wash., 


Barracks 
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New York..... 
Dist. of Col’bia. 


Fort Slocum..... 
Washington... 


Mississippi..... Natchez........ June 17, 4P.M.. 
Lowisiana...... New Orleans.... June 30, 3 P.M... 
Pennsylvania... Reading........ May 21, 3 P.M.. 
Pennsylvania... Reading........ May 21, 3 P.M.. 
t\hode Island... Ft. Adams...... MAY Shee csiccuss 
New York..... Brooklyn... .... EN 2 ae 
Pennsylvania... Wilkes-Barre.... May 22......... 
New York..... SVTACUSE... .5 5... May 25, I 30 PM..... 
New York..... New York...... May a6.0.5.2.. 
Michigan..:.... Detroit: . 2.450. MAY 25.0200 
New York..... New York...... May 26, noon.... 


FnOISs... 25 Evanston....... May 27, noon.... 
UNOS, .... 6's Chicago......... May 27, noon... 
Wisconsin...... Superior........ May 27,3 P.M.. 
CHO S55 seo Chardon........ May 28, noon........ 
Vitoria... Ft. Monroe...... June 1, 10 A.M.. 
OGiiG se 5 a3 ees Sandusicy.. ...... Jane s, noon... ...<.. 


Washington..... 
Ashtabula....... 

» PIGMtOM... .-.%... 
.. Ogden.. 


ACS eo 


June 5..... 


STREET IMPROVEMENTS 


Decatur, Ala.—Arrangements are being 
made to pave certain streets according to 
plans and specifications.—Address Council- 
man E. E. Pomeroy. 


Huntsville, Ala.—Bids will be received 
June 1 for $28,000 5 per cent. semi-annual 
street improvement bonds.—R. E. Smith, 
Mayor. 


Little Rock, Ark.—Active preparations will 
be made for the paving and improving of 
Chester street, from Fifth street to Wright 
avenue. 

Los Angeles, Cal.—Los Angeles County 
Highway Commission will recommend $3,- 
000,000 bond issue to build 300 miles of 
macadam roads in Los Angeles County; 


San Bernardino has recommended $400,000 
bond issue for 80 miles of road in that 
county. 

Sacramento, Cal.—Plans are being dis- 


cussed for better roads; Good Roads Ad- 
visory Board can be addressed. 

Venice, Cal.—A joint meeting of the mem- 
bers of the Highway Commission and resi- 
dents and property owners was held for the 
purpose of discussing new highway to be 
constructed, to be an extension of Wash- 
ington boulevard, for eight miles. 

Bridgeport, Conn.—Arrangements are under 
way for securing better roads and highways 
and State Commissioner McDonald, Hart- 
ford, is to be conferred with regarding the 
matter. 

Wilmington, Del.—Contracts are soon to be 
awarded tor three more county roads to be 
constructed; the Lancaster turnpike to Hock- 
essin, the road from Middletown to Warwick, 
and road from Odessa to Pine Tree. 

Jacksonville, Fla.—Council has passed an 
ordinance requiring the Board of Public 
Works to pave Fourth street from Main 
street to Pearl street, at a cost of $2,185, 
and Myrtle avenue from Adams street to 
Forest street, cost $4,200, with vitrified block. 
—C. D. Ackerly, Secretary, Board of Public 


Works. 

Albany, Ga.—A special election is to be 
held, June 4, to vote on $30,000 bond issue 
for improving the roads of Dougherty Coun- 
ty; the Board of Commissioners of Roads 
and Revenues of Dougherty have 
charge. 

Atlanta, 
taken steps 
street, from 
limits. 

Fitzgerald, Ga.—Election has been called 
by Commissioners of Ben Hill County, June 
4, on issuance of $75,000 of bonds, $10,000 of 
which is to be used in maintaining roads and 
bridges.—Ben Hill, County Auditor. 

Anderson, Ind.—Plans are being consid- 
ered for paving of alley between Eleventh 
and Twelfth streets, from Jackson to John 
streets. 

Evansville, Ind.—An ordinance is being 
considered for paving Louisiana street, from 
Main street to the Springtown road, with 
brick. 

Indianapolis, Ind.—Mayor Chas. A. Book- 
walter is planning to purchase ground 
needed for the site of the boulevard on the 
north bank of Fall Creek, for which Council 
provided $45,000.—Chas. G. Davis, Clerk, 
Board of Public Works. 


County 


Ga.—The General Council has 
for the repaving of Decatur 
Peachtree street to the city 


FUE WOs © aco 
. June 16, 10 A.M.. 


June 2, noon... 


June 9, 3 P.M.... 


Lighting and Electricity—Continued 


Newport News, Va., and Quincy, 


Miscellaneous 


Sea wall 
Building rustic masonry wall around Sunset Park 


wall at Rikers Id., per Cont. 1132; 


Electric wiring, etc., adm. bldg., drill hall and gym 
Furn. quantity electrical hoist equipments, motors, etc., at 
Contract for public lighting; 5 years from May tr, 1909.. ss 
. Electrical and pumping machinery, Algiers station 


Furn. and installing 2 pass. elevators, new Co. C. H 
Disposing of garbage of city; $5,000 check....... 
Preparing for and bldg. riprap curb and wall to close gaps in 
also furn. cast steel 
mooring posts in the anchor rods, etc., Cont. 1121.........-.. 
Furn. 1 first-size and 4 second-size fire engines... . 
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Constructing Quartermaster. 


E. B. Rogers, P. M. Gen.. U. S. Navy. 
O. W. Fowler, City Engineer. 
F. S. Shields, Sec’y S. & W. Bd. 


Furn. limestone and trap rock spalls and screenings; Sharp 
paving sand, Portland cement, etc............ 
Furnishing 1,000 ft. 24-in. rubber hose........... 


Elmer H. Beard, City Engineer. 
Caleb Weidner, City Clerk. 
Capt. Willis C. Metcalt OU M 
Henry Smith, Pres. Park Bd. 

. Cou ity Commission rs. 

F. T. Pierson, Sec’y Bd. C. & S. 


Allen N. Spooner, Com’r Docks. 
Geo. W. Stockwell, Sec’y Fire Com’n. 


.... Completing abandoned contract for loading and trimming 
deck scows, etc., of D. S. C., and privlege of sorting, picking 
over and appropriating certain of refuse at dumps, Boro. 


.... Excavation 395,000 cu. yds. earth; bldg. bridges, etc...... PRE 
Building docks, excavating premises adjacent to Chicago River 


+ 


and main channel of Sanitary District.......-. 
Metal vault shelving for Federal Building........ 


Ventilating new high school 


.. Furnishing 4,500,000 bbls. Portland cement. 


Marion, Ind.—Preliminary arrangements 
are under way for improving the roads 
throughout the county.—Address Postmaster 
Adams. 


Poseyville, Ind.—Preliminary work has 
been commenced on twenty miles of road 
and one mile of macadam street; the entire 
cost is estimated at $75,000. 

South Bend, Ind.—City Engineer Ham- 
mond will prepare specifications for the re- 
paving of West Washington street. 


Davenport, la.—Plans and estimates of the 
cost of grading, paving with brick, and 
curbing the following described streets and 
alleys are now on file in the office of the 
City Clerk, Hugo Moeller: 

Clay street, from the north line of Eighth 
street to the west line of Fillmore street; 
estimated cost, $5,310. Wall street, from 
East River street to Second avenue; esti- 
mated cost, $1,810. Iowa street, from Sixth 
street to Eleventh street; $12,850. Seventh 
street, from Rock Island street to LeClaire 
street; $4,040. Oak street, from Third street 
to Fourth street; $2,190. Harris street, from 
Third street to Fourth street, $2,190. Ninth 
street, from Marquette street to Myrtle 
street; $3,400. Alley between Harrison and 
Ripley streets, from Fourteenth street to 
Sixteenth street; $2,246. Alley between 
Brady and Main streets, from Seventh street 
to Eighth street; $1,650. Ripley street, from 
Sixth street to Eighth street; $4,410. Ripley 


street, from Sixteenth street to Locust 
street; $6,200. 
Lawrence, Kan.—Council is considering a 


resolution for paving Connecticut street, 
from Warren to Adams; also for paving 
several streets with brick on concrete.— 
Frank D. Brooks, City Clerk. 


Topeka, Kan.—City Engineer’s estimate, 
plans and specifications for the laying of 
sidewalks in the city for the year 1908 were 
presented in Council, read and referred to 
the Committee on Public Improvements.— 
Cc. B. Burge, City Clerk. 


Louisville, Ky.—The Board of Public Works 
will soon advertise for paving several streets 
with asphalt; the total value of this con- 
tract will be about $100,000.—Address Clerk, 
Board of Public Works. 


Paducah, Ky.—Council has passed ordi- 
nance for the construction of Clark street 
by grading and graveling, from Tenth street 
to Gould avenue, and for the construction 
of the 50-foot street on the west side of 
the Gould property, known as Gould avenue, 
from Clark street to Brunson street, by 
grading and graveling. 

Council has also passed ordinance for 
construction of sidewalks, together with curb 
and gutter, on Broadway, Water street and 
Kentucky avenue.—Maurice McIntyre, City 
Clerk. 

Portland, Me.—A meeting was recently 
held for discussing the kind of material to 
be used in paving Portland street, from 
Deering avenue to St. John street. 

Baltimore, Md.—Good Roads Commission 
recently completed arrangements for trip 
through Southern Maryland preparatory to 
improving and building roads throughout 
that section. 





Filling in 21 cisterns...............-+: fvatedaed 
Furn. 3 or 4 200-h.p. boilers and 490 h.p. feed-water heater...... 
Heating 4school bldgs; separate bids, or as whole 

.... Erecting hothouse in Cadwallader Park. peeenaore 
.... Low-pres. steam heat. appar., exten. to Federal Bldg.......... 


Foster Crowell, Com’r St. Cleaning. 
Trus. Sanitary Dist., Chicago. 


I. J. Bryan, Clk. Sanitary Dist. 
James Knox Taylor, Wash., D. C. 
er Cree eS C. A. Mills, Clk. Bd. Education. 
ere eee ee Capt. E. R. Tilton, U.S. Army. 
Dan’'l Dugan, Q. M.,S. «5. Home . 
Isthmian Canal Commission. 

C. E. Peck, Clk. Bd. Education. 
Edw. B. Fletcher, Clk. Pk. Com’rs. 
James Knox Taylor, Wash., D.C. 





Frederick, Md.—Otho T. Fout, Wm. T. 
Lewis and others, near Kemptown, Fred- 
erick County, have applied for a mandamus 
to compel the County Commissioners to ad- 
vertise for bids for the construction of a 
road between Kemptown and Damascus, 
— the provisions of the Shoemaker Road 

aw. 

Brockton, Mass.—Montello street, between 
Crescent and Center streets, is to be re- 
paved; the Highway Committee has also 
voted to macadamize Walnut street, from 
Wyman to Prospect street; Lawrence street, 
from the pavement of Grove to Grove street; 
also voted to pave gutters on said streets 
and on Cherry street. 

Lowell, Mass.—Engineer Bowers has sub- 
mitted estimates, as follows: Central street, 
from canal to Tower’s corner; Gorham street, 
from Tower’s corner to Appleton street, 
block, paving, $27,000; Westford street, 
Hassam paving, $21,000; Pawtucket street, 
block paving, $2,300; Arch street, block pav- 
ing, $1,000; Harvard street, macadam, $3,000; 
Royal street, macadam, $3,200; Smith street, 
macadam, $1,500; Tanner street, block pav- 
ing, $5,100; Rock street, block paving, $4,- 
300; widening bridge in East Merrimack 
street, $4,000; changing Billerica street 
bridge, $5,000. 

The County Commissioners of Middiesex 
and Essex Counties are investigating, pre- 
paratory to securing location for proposed 
boulevard along the Merrimack valley. 

Engineer Rowell, of the Boston and Maine, 
has estimated that to abolish the Walker 
street crossing at a 4 per cent. grade would 
cost $86,700; School street crossing at a 
4 per cent. grade, $276,554; Walker street 
crossing at 5 per cent. grade, $69,700; School 
street crossing.at 5 per cent. grade, $254,400. 

Eaton Rapids, Mich.—Highway Commis- 
sioner Bellows, of Eaton Rapids, Mich., is 
interested in improving roads throughout this 
section. 

Grand Rapids, Mich.—The Board of Alder- 
men has plans under way for paving Lake 
avenue with brick. 

Duluth, Minn.—The County Commissioners 
have authorized the Auditor to call for bids 
on the improvement of the Miller trunk 
road, $11,100 being available as State aid. 

A petition is asked for new road to Her- 
mantown; the roadway is to start at Sixth 
avenue, east, and Fifth street, extending 
along Brewery creek to the Swan Lake 
road and along to Duluth Heights. 

St. Joseph, Mo.—The Board of Public 
Works recommends paving with vitrified 
brick, curbing, guttering, grading, etc., Nine- 
teenth street; and North and South alley 
between Eleventh and Twelfth streets; also 
grading and sidewalks, Sycamore street and 
east and west alley between Twelfth and 
Thirteenth streets—John B. Ryan, Presi- 
dent. 

St. Louis, Mo.—The Board of Public Im- 
provements has approved of ordinances for 
street improvement, to cost $93,000.—W. B. 
Dryden, Clerk, Board of Public Improve- 
ments. 

Springfield, Mo.—Council has directed esti- 
mates to be prepared for paving certain 
streets with brick.—Address Councilman J. 
J. Schneider. 

Omaha, Neb.—A_ special election’ will 
shortly be held to vote on issuing bonds for 
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paving intersections of streets and boule- 
vards on property adjacent to the parks and 
boulevards. 

Tilton, N. H.—The Board of Selectmen has 
decided to construct a new road in the 
eastern part of the town. 

Haddonfield, N. J.—A_ petition 
presented to the Borough Council asking 
that Chestnut street, from Main street to 
Cottage avenue, be macadamized by the 


Railroad Company. 

Paterson, N. J.—Mayor Andrew F. Mc- 
Bride, in his annual message, recommends 
the following permanent improvements dur- 
ing the coming year: 

Asphalt pavement—Clark street, from Mar- 
ket street to Ward street; Fair street, from 
Washington street to Paterson street; Ham- 
ilton avenue, from Washington street to 
Paterson street; Prince street, from Market 
street to Grand street; Smith street, from 
Clark street to Union street. 

Asphaltic macadam pavement—Essex street. 
from Vine street to the Erie Railroad, ex- 
cept that part occupied by the street rail- 
way tracks and eighteen inches outside there- 
of; Fair street, from Main street to Wash- 
ington street; Godwin street, from Main 
street to Washington street; Governor street, 
from Straight street to Graham avenue; 
Hamilton avenue, from Main street to Wash- 
ington street. 

Wood-block pavement—Carroll street, from 
Broadway to Park avenue. 

The Road Committee of the County Board 


has been 


of Freeholders recently discussed improve- 
ments to roads, and about $60,000 is to be 
spent for this purpose this summer. 


Plainfield, N. J.—The ordinance providing 
for the macadamizing of a number of streets 
throughout the city has been passed on the 
third reading by Council, and the Street 
Committee will at once begin the prelimin- 
ary work; it is not the intention of the 
committee to do all this work during the 
present year, yet an effort will be made to 
do as much as possible. Many of the streets 
included among those to be improved are in 
the residential section, which has been neg- 
lected for some time. 

Bayonne, N. J.—An ordinance for the im- 
provement of Forty-seventh street, between 
Avenues C and D, with Hassam pavement, 
has been passed by Council. 

Camden, N. J.—Council has passed an or- 
dinance for paving Sycamore street, from 
Orchard street to Louis street, and Rose 
street, from Sycamore street to Kaighn ave- 
nue, with sheet asphalt on a concrete foun- 
dation. 

Elizabeth, N. J.—Council has passed an 
ordinance providing for the paving with trap 
block pavement of Fourth street, from Pine 
street to Trumbull streets; also for paving 
with asphalt of Union avenue, from Morris 
avenue to Parker road.—N. K. Thompson, 
Street Commissioner. 

Jersey City, N. J.—The Board of Free- 
holders, through its Boulevard Commission. 
has been authorized to spend about $900,000 
in the reconstruction and improvement of the 
Hudson Boulevard. 

Perth Amboy, N. J.—Plans and specifica- 


tions for concrete walks around City Hall, 
as prepared by Architect J. K. Jensen, were 
approved and the Committee on Public 
Grounds and Buildings was authorized to 


secure estimates and award the contract to 
the lowest bidder. 

A petition for bitulithic paving on South 
First street, from Market street to the river, 
was referred to the Committee on Streets 
and Sewers. 

The Mayor has approved ordinances to 
pave Maple and Jefferson streets. 


Albany, N. Y.—Governor Hughes has 
signed bills of Senator Armstrong, appro- 
priating $1,115,000 for highway repairs, and 
Senator Hooker, appropriating $200,000 for 


highway maintenance. 

Canandaigua, N. Y.—New highways from 
Syracuse to Buffalo, by way of Geneva, this 
city, Avon and Geneseo, proposed. 

Corona, L. I., N. Y.—Improvements to the 
highways and roads throughout this section 
are soon to be made; Borough President 
Gresser will soon consider a petition for the 
proposed improvements. 

Green Island, N. Y¥Y.—The Public Improve- 
ment Commission has ordered plans and 
specifications for the paving of Hudson ave- 
nue and Hamilton street around the village 
park, 

Herkimer, N. Y.—The citizens have voted 
$50,000 bonds for paving, which will mean the 
expenditure of $150,000 for this purpose, as 
the property owners on the streets paved 
will sustain the cost to the amount of 
$100,000.—Dr. E. G. Kern, Mayor; Chas. A. 
Snyder, Superintendent of Streets. 

Lake Placid, N. Y.—The village authorities 
will expend $50,000 in building macadamized 
road throughout the town; a macadamized 
road will be built from the Delaware and 
Hudson station through Newman, along the 
rent shore of Mirror Lake, to the Saranac 
ine, 


nearly two miles. 
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Patchogue, N. Y.—Influential citizens are 
interested in a project to construct a new 
lake front road to encircle Patchogue lake; 
new road if built will be more than three 
miles long. 

Poughkeepsie, N. Y.—Main street, from 
Academy to South Clinton street, will be 
paved with Syracuse vitrified brick. 

Rochester, N. Y.—Council has passed ordi- 
nances for constructing brick or some other 
pavement in Evergreen street, with Medina 
stone curb, and cement walks; also 600 feet 
of sewer, at cost of $18,000; brick, etc., in 
Wait street, $6,000, and Merle street, $3,- 
200; also trap rock macadam pavement, etc., 
in Tacoma street, estimated cost $2,500; also 
cement walks in Arbutus street, estimated 
$1,500; Gold street, $900; Englert street, $300; 
Morgan street, $700; Tilden street, $700; Cul- 
ver road, $700; relaying walks in Charlotte 
street, $1,600, and constructing plank cross- 
walks in Federal street, at estimated cost 
of $150.—William Ward, City Clerk. 

Syracuse, N. Y.—Mayor Alan C. Fobes has 
announced that he will sign the compulsory 
paving act for paving Orange street, from 
Adams to Kennedy street, at estimated cost 
of $35,000, notwithstanding the protest of 
property owners. 

Akron, O.—The Board of Public Service 
will probably pave North Howard street as 
soon as plans can be prepared and bids ad- 
vertised. 

State Highway Commissioner John O. 
Wander recently inspected the Medina road 
improvement and the Copley road where a 
brick pavement has been petitioned for. 

Canton, O.—A number of streets are to 
be improved by grading, paving and laying 
sidewalks and for the construction of storm 
water sewers the full length of Liberty 
street; plans are to be prepared at once. 

Cincinnati, O.—Park avenue, from McMil- 
len street to Chapel street, will be improved 
by resurfacing with asphalt pavement be- 
tween the car tracks. 

Dayton, O.—The roads in this vicinity 
are in a very poor condition, and it has been 


recommended that improvements be mafe 
as soon as possible. 
East Liverpool, O.—Lisbon road is to be 


graded and paved for a distance of more than 
two miles north of the city, plans for which 
have been prepared by Engineer J. C. Kelly; 
bids for this important work will be ad- 
vertised within the next thirty days. 

Follansbee, O.—Council will take immedi- 
ate action for the paving of Main street, in 
the village. 

Lorain, O.—The ordinance granting the 
paving of Franklin street, from Broadway 
to Oberlin avenue, with block asphalt, has 
passed Council under the suspension of the 
rules; the paving has been hanging fire in 
Council for over a year. 

Mansfield, O.—The Highway Department 
will get $425,000 this year from the State 
for road purposes in addition to about $130,- 
000 from other sources; this will entitle this 
county to $7,000 from the State and a like 
amount from the county, which will be used 
in building roads this summer. 

Marietta, O.—City Engineer Gates has 
been directed to prepare plans for paving 
certain portions of St. Claire street. 

Marysville, O.—The city will issue $36,000 
bonds to secure money to pave the streets 
of the city; the bonds will be sold June 1. 

New Lexington, O.—Bids will be received 
by Chas. Beard, Village Clerk, for grading. 
graveling, curbing and paving with brick 
or brick blocks sundry streets in the town. 

Port Clinton, O.—It has been decided to 
pave with brick a portion of Fourth street.— 
J. J. Huber, City Clerk. 

Toronto, O.—Council is considering the 
paving of Market street, between Fifth and 
Seneca streets, and Sixth street, between 
Market and Main streets. 

Allentown, Pa.—Council 
nances for paving, curbing, 
avenue and Franklin street. 

Brackenridge, Pa.—Council has passed an 
ordinance providing for the paving of North 
Canal street, from Tarentun borough line to 
the borough building; Walnut and Cherry 
streets will also be paved this summer. 

Braddock, Pa.—Council has nine ordi- 
nances under consideration for the paving of 
parts of streets and ways; these ordinances 
of Act of 


has passed ordi- 
etc., on Ridge 


are being passed under the law 
Assembly, 1207, which provides for such 
action without petition from property own- 
ers. 

Chambersburg, Pa.—J. D. Ludwig is pre- 


paring a petition to be presented to Council 

asking that Memorial Square be paved. 
Chester, Pa.—Council has passed an ordi- 

nance for paving roadway of alley between 


Madison and Upland streets and Eighth 
and Ninth streets; Caldwell street, from 
Third to Seventh streets; Hinkson street, 


from Third to Seventh streets; Highland ave- 


nue, from Sixth to Twelfth streets; Eigh- 
teenth street, from Providence avenue to 


Walnut street, and Eighth street, from Bar- 
clay to Pussy street; a number of other 
streets are also to be paved. 
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Erie, Pa.—Council has passed ordinances 
for paving Twenty-sixth street, from Chest- 
nut to Cascade, and State street, from 
Eighteenth to Twenty-sixth streets, and is 
considering a number of other paving ordi- 
nances. 

Greensburg, Pa.—The Finance Committee 
of Council has agreed to recommend a $50,000 
bond issue to raise funds for street im- 
provement. 

Harrisburg, Pa.—Bids are soon to be asked 
for improvements to be made to roads and 
streets. 

Haverford, Pa.—The Township Supervisors 
have petitioned the State Highway Depart- 
ment to rebuild the Haverford road from 
the Lower Merion Township line, near 
Wynnewood road, to White Hall. This is in 
keeping with a movement to improve the 
highways of the entire township. 

Hollidaysburg, Pa.—The Civic Improve- 
ment Association has decided to macadamize 
the road leading from the borough limits 
to the Presbyterian cemetery. 

North Braddock, Pa.—The Borough Council 
has a number of ordinances under considera- 
tion, which will greatly reduce the number 
of unpaved streets in the borough. 

Philadelphia, Pa.—Council has passed an 
ordinance for the paving of sidewalks on 
both sides of Ridge avenue, from Hermitage 
street to the city line. 

Pittsburg, Pa.—Public Works Director A. 
B. Shepherd has submitted to Councils a 
report on the proposition to extend Federal 
street, North Side, into the Perrysville ave- 
nue district. One plan is to open an 80-foot 
street from Carroll street to Perrysville ave- 
nue. This street would have a grade of 
about eight and three-fourth per cent. and 
would include a tunnel 80 feet wide and 280 
feet long under Lafayette avenue. The esti- 
mated cost, after allowing for benefits, is 
about $713,000. The other scheme contem- 
plates a street on the same line from Car- 
roll street to Kenwood avenue, 60 feet in 
width, where an open cut is used and 50 
feet wide in the clear inside a proposed 
tunnel 1,550 feet long. This arrangement 
allows a grade of six per cent. The esti- 
mated cost is $922,000. Director Shepherd 
thinks the second plan is preferable, al- 
though more costly. : 

Rankin, Pa.—The early passage of a num- 
ber of paving ordinances will help to bring 
the borough to a more improved state than 
ever before. 

Scranton, Pa.—Eleven blocks of streets will 
be paved by the city as soon as the work 
can be started after viewers have assessed 
the damages and benefits accruing from the 
improvements. The eleven paves are as fol- 


lows: 
Quincy avenue, between Mulberry and Vine 
streets; Monroe avenue, between Mulberry 


and Vine streets; Green Ridge street, from 
Dickson avenue to Green Ridge street 
bridge; Ash street, between Washington and 
Adams avenues; Elm street, from Central 
railroad tracks to Lackawanna _ railroad 
tracks; Adams avenue, between Gibson street 
and Ash street; Sanderson avenue, between 
Larch and Green Ridge streets; Larch 
street, between Wyoming avenue and San- 
derson avenue; South Main avenue, from 
Hampton to Sloan street; Spruce street, be- 
tween Franklin and Mifflin avenues; Division 
street, from South Main avenue to South 
Hyde Park avenue. 

Shamokin, Pa.—The Borough Council has 
decided tc pave Walnut street from Market 
to Second streets. 

Shenandoah, Pa.—Council is considering. 
the paving of square on North Main street 
between Coal and Lime streets. 

Wilkes-Barre, Pa.—The City Clerk will ad- 
vertise for bids for puving Madison street, 
North Washington street, between Beaumont 
and Butler, Stanley street and Terrace 
street, by authority of the joint Street Com- 
mittee; numerous other matters pertaining 
to the city streets were also considered. The 
matter of repairing the asphalt streets was 
put over until the committee makes a tour 
of the city and learns the exact condition 
of affairs.—Address Chairman Challis. 

Flandreau, S. D.—A special meeting was 
held recently to discuss good roads.—Bert J. 
Francis, President of the Commercial Club, 
Chairman of the meeting. 


Chattanooga, Tenn.—Council is arranging 
to pave seven miles of streets. , 
Denison, Tex.—The road leading north 


from this city to Red River Bridge will be 
repaired as soon as possible. It has been 
almost impassible-—Address Secretary Lar- 
kin, Board of Trade. 

Greenville, Tenn.—Greene County will ex- 
pend $300,000 on improvements to roads and 
nighways. 

Knoxville, Tenn.—Council is preparing to 
advertise for bids for paving certain streets. 

Brady, Tex.—An election will be held June 
8 to decide the question of issuing $30,000 
30-year 5 per cent street improvement bonds. 

Temple, Tex.—Specifications are being pre- 
pared for improving several streets by 
paving.—Address Capt. Geo. E. Wilcox. 
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Mount Pleasant, Utah.—A special meeting 
of the Commercial Club was held recently 
to urge new roads at the north end of the 
county.—J. W. Cherry is interested. 

Chatham, Va.—The Board of Supervisors 
have decided to have the road from Blair’s 
store to Design macadamized. 

Graham, Va.—Bids will be received for the 
purchase of $20,000 5 per cent. 34-year street 
improvement bonds.—J. M. Smith, Mayor. 

Norfolk, Va.—The Board of Control recent- 
ly held a conference with the officials of the 
N. & P. Traction Company regarding the 
paving of Maltby avenue. 

Green Bay, Wis.—City Engineer Reed has 
plans under way for the paving of Adams 
street, from Main to Walnut streets. 

Council has ordered the issue of $30,000 41% 
per cent. semi-annual bonds, for paving Main 
and Pleasant streets, Madison street, Monroe 
avenue, Webster avenue and Broadway.— 
— Abrams, Mayor; W. L. Kerr, City 

erk. 

Bellingham, Wash.—A request that Dock 
street be paved with brick from Holly to 
Maple street will shortly be presented to 
Council. 

Columbia, Wash.—The Rainier Valley Im- 
provement Club has received the report of 
a special committee recommending paving 
of Rainier boulevard, from Jackson street 
to the south city limits. 

Seattle, Wash.—Councilman E. W. Day, 
of the Second Ward, has plans under way 
for paving about thirty blocks in the Rain- 
ier Heights district of the city; he is also 
preparing a resolution for paving all that 
district between Twelfth and Twentieth ave- 
nues. 

Tacoma, Wash.—Council has ordered the 
construction of asphalt pavement, cement 
walk, grading, etc., on Palma avenue, at an 
estimated cost of $186,858.—D. B. Shelter, 
Commissioner of Public Works. 

Montreal, Que., Can.—The Board of Public 
Improvements has decided to spend $1,500,000 


in paving streets this summer.—Address 
Clerk, Board of Public Works. 
SEWERAGE 


Birmingham, Ala.—Special election has au- 
thorized sale of $400,000 of bonds for con- 
structing storm sewers; $400,000 additional 
will be raised by special assessments.— 
Julian Kendrick, City Engineer. 

Ensley, Ala.—Additional sewers are to be 
installed in this city; it is understood that 
a plan is being considered to install an ex- 
tensive sewer system.—Address Mayor Sugg. 

Little Rock, Ark.—An ordinance has been 
passed for the construction of a septic tank 
sewer system for new district.—Address 
Clerk, Board of Public Improvements. 

La Mesa Springs, Cal.—The La Mesa 
Springs Sewer Association has been formed 
for the purpose of constructing and main- 
taining a sewer system in the unincorporated 
town of La’Mesa Springs; C. G. Park, George 
Essex and others are subscribers; the town is 
located ten miles from the center of San 
Diego. 

Pasadena, Cal.—On recommendation of City 
Engineer Van Ornum, a sewer will be con- 
structed along East Orange avenue, between 
Raymond avenue and Fair Oaks avenue. 

Cheshire, Conn.—Plans are being discussed 


for installing a sewer system; Engineer 
Hill may be addressed. 
New Haven, Conn.—The Sewers and 


Squares Committee has granted a petition 
of the Beaver Hill Company for construc- 
tion of sewers in Winthrop avenue, Goffe and 
Henry streets, Norton and Ellsworth avenue. 

Norwalk, Conn.—Plans are being consid- 
ered for the sewering of Lorena and Thomas 
streets in East Norwalk. 

Thompsonville, Conn.—The construction of 
a sewer in Pearl street is proposed. 

Waterbury, Conn.—Rock is being crushed 
for use in the filter beds in connection with 
the sewage disposal plant. 

Willimantic, Conn.—Engineer Mitchell has 
charge of the construction of new sewer up 
Bridge street. 

Pensacola, Fla.—The sewer system is to be 
extended to some extent; part of the work 
will be up North Spring street. 

Atlanta, Ga.—The need of $500,000 bonds 
to enlarge the water works plant and afford 
sufficient fire protection is urged in a state- 
ment given out by Walter Cooper, Secretary 
of the Chamber of Commerce. 

Boise, Ida.—Council will readvertise for 
bids for the purchase of $50,000 sewer bonds, 
which were advertised for sale a year ago; 
the rate of interest has been increased from 
6 per cent. to 7 per cent., and the bonds 
run for ten years from May 1, 1907.—Charles 
M. Kahn, City Attorney. 

Wallace, Ida.—Bonds, $10,000, have been 
authorized for extension of sewer system. 

Galva, ill.—Council will shortly take steps 
for the construction of the sewer system, for 
which $40,000 was appropriated some time 
ago. 

Quincy, Ilii—Council has adopted an ordi- 
nance providing for the construction of a 
sewer on Seventh street, between Jefferson 
and Adams streets. 
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Kendailville, ind.—Another big drainage 
sewer will be constructea here this summer. 

Valley Junction, la.—This city may be 
forced to construct its new sewer system 
with septic tanks to purify the sewage be- 
fore it is turned into the Raccoon River. 

Girard, Kan.—Council has estaniished new 
sewer district. 

Independence, Kan.—The City Engineer is 
preparing estimates for storm sewer for 
Ninth street. 

Dayton, Ky.—City is to cail for bids at 
once for constructing brick and concrete 
sewers in McKinney and Vine streets. 

Oakiand, Md.—At the special election to 
authorize the issuance of $60,000 bonds for 
water works and sewage system for the town 
191 votes were for the bonds and 52 against. 
Council will secure the services of a compe- 
tent engineer and have an estimate made on 
both water and sewerage. 

Beverly, Mass.—The Board of Aldermen, 
on the recommendation of the Committee on 
Sewers, has adopted ordinance for the con- 
struction of sewers in Bartlett, Dane streets 
and Linden avenue. 

Hoiyoke, Mass.—The Board of Public 
Works have decided to advertise for bids 
for 1,500 feet of 18-inch sewer pipe, 300 feet 
of 20-inch sewer pipe, and 1,000 feet of 12- 
inch sewer pipe; a sewer will also be con- 
structed on the west side of the Spring- 
field road, near the Brightside institution. 

Lawrence, Mass.—The Committee on Pub- 
lic Improvements has recommended that 
funds be appropriated for the construction 
of the Osgood street sewer; Fairmount 
Heights sewer and the sewer in the First 
Ward. 

Lynn, Mass.—The Breed Coal Company has 
entered a complaint against the city of Lynn 
to prevent the city from dumping its sewage 
on the flats of the company on Beach street. 

Northampton, Mass.—M. D. Patteson, City 
Engineer, is making estimates of cost of 
two trunk sewers and branches; cost, $20,000. 


Ann Arbor, Mich.—The Department of 
Public Works will shortly advertise for bids 
for the laying of a sanitary sewer in the 


Second Ward. 

Bay City, Mich.—Street Commissioner 
Northrup recommends that the city con- 
struct a large main sewer in McKinley ave- 
nue; the matter will probably be taken up 
at once. 

Houghton, Mich.—The Village Council has 
ordered the construction of a sewer on 
Blanche street. 

River Rouge, Mich.—The village has se- 
cured $148,000 for construction of sewers, 
plans for which have been practically com- 
pleted; pumping system to get sewage to 
River Rouge will be required.—Dan D. Bar- 
row, Village President. 

Crookston, Minn.—City Engineer Carroll 
will prepare plans at once for the construc- 
tion of a sewer into the river, from Main 
street west of Fourth street and on Main 
street, from Fourth to Fifth streets; an over- 
flow sewer will also be constructed from 
Broadway to the river. 

Duluth, Minn.—Council has been petitioned 
to construct several sewers, to cost $49,582. 

Rochester, Minn.—Council has been peti- 
tioned to construct about a mile of trunk 
sewer, beginning at St. Mary’s Hospital. 

Two Harbors, Minn.—Council has received 
a petition for the construction of a sewer on 
Tenth avenue, from Popular street to the 
west end of the avenue. 

Waseca, Minn.—Council is to install sewer 
system with septic tanks disposal. 

Jackson, Miss.—Council has voted bonds 
for the extension of the present sewerage 
system. 

Vicksburg, Miss.—Plans for $250,000 sewer 
system have been practically completed by 
Walter Kirkpatrick, Consulting Engineer, 
Jackson. 

Springfield, Mo.—An ordinance is before the 
Council providing for an issue of $250,000 
5 per cent. City Hall and sewer bonds. 

Missoula, Mont.—A mass meeting of the 
property holders and residents of South Mis- 
soula was recently held for the purpose of 
discussing the matter of securing a sewer 
system. 

Ventnor, N. J.—Council is considering a 
resolution providing for special election to 
vote on the question of purchasing the sewer- 
age system. 


Bayonne, N. J.—Council has passed ordi- 
nances for constructing sewer in Thirty- 


eighth street and opening the thoroughfare, 
that Forty-second street be opened, regu- 
lated, graded and a sewer constructed there- 
in, and that Hassam pavement be laid in 
West Forty-seventh street, from Avenue C 
to Broadway, and that new concrete curb 
be set and laid; also for the construction 
of a sewer in Thirty-eighth street, from a 
point about 100 feet east of the Boulevard 
to Avenue B.—Pierre P. Garven, Mayor; W. 
C. Hamilton, City Clerk. 

Camden, N. J.—Council has passed an ordi- 
nance for constructing sewers, culverts and 
drains in and along Stewart street, from East 
State street to High street. 








649 


Cape May, N. J.—Council has passed an 
ordinance tor the issue of $150,000 bonds for 


the extension of the sewerage and water 
systems. 
Elizabeth, N. J.—Council has adopted a 


resolution for the construction of a sewer in 
Augusta street.—N. K. Thompson, Street 
Commissioner. 

Hightstown, N. J.—A sewer system is be- 
ing planned for this borough.—Address Bor- 
ough Council. 

Little Falls, N. J.—Engineer Whitmore has 
presented plans to the Township Committee 
covering the construction of a sewerage 
system to drain Prospect street, First avenue, 
Lincoln avenue, Wilmore avenue, Park, Stan- 
ley and Main streets. 

Paterson, N. J.—Plans for a sewage dis- 
posal plant to solve the sewer problem for 
this city were submitted at a recent meet- 
ing of citizens in conference with Mayor Mc- 
Bride. 

Flushing, N. Y.—At a recent meeting of 
the joint Sewer Committees of the Flush- 
ing, Upper Flushing and Bowne Park Im- 
provement addition, it was decided to effect 
a permanent organization with E. L. Spier 
as Chairman; the question of erecting a 
new sewage disposal plant was discussed. 

Glen Cove, N. Y.—The Town Board will be 
asked to grant a franchise to a syndicate 
which seeks to install a sewerage system. 

Lake Placid, N. Y.—A sewer is to be built 
tapping the trunk line and running two 
miles along the east side of Mirror Lake 
and the east side of Lake Placid to Pulpit 
Rock, at an estimated cost of $20,000. 

Mount Vernon, N. Y.—At a recent meeting 
of Council Alderman Thomas, Chairman of 
the Special Committee, presented petition 
approving plans by John M. Farley of White 
Plains, N. Y., for new sewage disposal plant. 

Richmond Hill, N. Y¥Y.—A final agreement 
has been reached between former Sewer 
Commissioner De Braga and the officials of 
the Borough of Brooklyn, whereby the pro- 
posed sewer main on Jamaica avenue will 
be connected with the system in the Twenty- 
sixth Ward in Brooklyn. 

Sharon Springs, N. Y.—Plans_ are being 
prepared by Morrell Vroomen, of Gloversville, 
for a sewage purification plant. 

Stapleton, N. Y.—Preliminary plans are 
about completed for sewerage system for this 
town and Concord; will be built from the 
end of Canal street to the intersection of the 
Finger board road and the Richmond road, 
and extending up the Clove road nearly to 
the Richmond turnpike. 

Waterloo, N. Y.—Plans and specifications 
for sewer system have been prepared and 
John Kropf, Village President, is to call for 
bids at once. 

Waverly, N. Y.—Charles A. Bowman, rep- 
resenting Morrison & Farrington, civil engi- 
neers, of Syracuse, has made a proposition 
to the Board of Village Trustees for drafting 
plans and specifications for the construction 
of a complete sewerage system. 

Grand Forks, N. D.—Plans and specifica- 
tions have been received for the construction 
of a lateral sewer on Belmont and Vernon 
avenues, from Boulevard to Boulevard ave- 
nue; a petition has also been presented ask- 
ing for the construction of a sewer at the 
lower end of Third street. 

Bucyrus, O.—The State Board of Health 
has notified city officials to build an intersect- 
ing sewer and sewage disposal plant. 

Canton, O.—An ordinance to proceed with 
the construction of a sanitary sewer in North 
Rex street, between Fourth and Hiram 
streets, was passed under a suspension of 
the rules. 

Dayton, O.—Council has passed an ordi- 
nance appropriating $89,500 for the construc- 
tion of additions to the storm water sewer 
system.—F. J. Cellarius, City Engineer. 

Galion, O.—City Engineer Bradbury has 
prepared estimates for installing a sanitary 





sewer, including main trunk, intercepting 
sewer and disposal plant; estimated cost, 
$58,000. 


Hartwell, O.—Plans and specifications for 
the sewer system are on file at the Clerk’s 
office; copies are to be prepared for the in- 
spection of contractors and bids are to be 
advertised. 

Hubbard, O.—Village Council is considering 
the matter of constructing a sewer system. 

Lorain, O.—The Sewers’ and Drains Com- 
mittee has advised Council to go ahead with 
the necessary legislation providing for the 
Oberlin avenue storm sewer; as the sewer 
will have considerable bearing on the Frank- 
lin street paving, Council plans to prepare the 
necessary legislation for establishing it as 
soon as possible. 

Newark, O.—Notice is hereby given that 
the plans for the sewers on Moull street, 
from North Fourth street to Woods avenue, 
have been prepared and are now on file in 
the office of the Board of Public Service 
for examination and inspection. 

Oxford, O.—The Council has decided to 
vote again on the question of bond issue for 
a sewerage system. 

Salem, O.—Council has received a petition 
for constructing a sewer from a point 100 
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feet west of Lundy street to Ellsworth ave- 
nue; a petition was also presented for a 
sewer on Brooklyn avenue, from McKinley 
avenue to High street; also for a sewer on 
the west part of Tenth street and Goshen. 

Springfield, O.—Carrying out the instruc- 
tions of the Sewer Committee of Council, 
Chief Engineer M. J. Bahin will begin plans 
for the proposed storm sewer to take care 
of the southern section of the city; he will 
prepare an estimate of the cost and other 
‘details, so that the committee can act in- 
telligently upon this project. 

The matter of constructing a sewer on 
West Washington street and the paving of 
that thoroughfare from Wittenberg’ to 
Lowry avenues is being discussed by Council. 

Steubenville, O.—The Board of Public Ser- 
vice has granted petition for the contruction 
‘of a sewer on Court street, and the City 
Engineer instructed to call for bids. 

Muskogee, Okla.—The sewerage system is 
to be extended. 

Marshfield, Ore.—Council is considering in- 
stalling sewer system. 

Beaver, Pa.—Council is receiving bids for 
the construction of a sewer system. 

Canonsburg, Pa.—The South Canonsburg 
Town Council has decided to advertise for 
bids for the construction of sewers. 

Chester, Pa.—Under the new State law it 
is necessary for the city to have a permit 
in the future for the building of sewers, 
and resolutions to build a number were laid 
over by the Sewer Committee to await the 
permits from Harrisburg. The following 
ordinances for sewers were approved and or- 
dered printed by Council: Flower street, from 
Second to Third street; Patterson street from 
Barclay street to Concord avenue; Second 
street, from Thurlow to Clayton street; 
Third street, from Thurlow to the city line; 
Parker street, from Tenth to Twelfth street; 
Welsh street, from Edgmont avenue to Ninth 
street; Ninth street, from Edgmont avenue 
to Market street; Booth street, from Sixth 
street to the Delaware River. 

Emlenton, Pa.—The State Department of 
Health has granted a permit to the borough 
to construct a water system and build sewers 
with an understanding that it must provide 
for sewage disposal. 

Erie, Pa.—The proposed extensive sewer 
system west of Peach street and south of 
Twenty-sixth street, was held up temporarily 
in Council by Mr. Gredler, who moved to 
defer action on the communication of the 
City Engineer, requesting Councils to ap- 
prove his estimates of cost, $44,000, before 
the ordinance providing for the improve- 
ment was passed; the system is an extensive 
and up-todate one; Council has adopted reso- 
lutions for sewer in Twenty-ninth street, 
from Cochran to Chestnut. 

Harrisburg, Pa.—State Health Department 
has issued the following permits and instruc- 
tions: Waterford, Waterford County, permis- 
sion to construct system; Middletown, direct- 
ed to prepare for sewage disposal; Emlenton, 
given permission to construct sewers, but 
must prepare for sewage disposal; Olyphant 
Borough, directed to prepare for sewage dis- 


posal in conjunction with Scranton City; 
Summit Hill and Coaldale Boroughs, given 
permission to construct sewers. 

Mt. Gretna, Pa.—Civil Engineer George 


Hayes has completed plans for improvements 
to the Mt. Gretna Chautauqua sewerage sys- 
tem. 

Middletown, Pa.—State Health Commis- 
sioner Dixon has notified the borough au- 
thorities that arrangements must be made 
for the disposal of sewage instead of empty- 
ing into and polluting the waters of the 
Swatara Creek and Susquehanna River; 
three years is the time allowed to make the 
change. 

Montgomery, Pa.—Borough Council 
have sewer constructed in Broad street. 

Olyphant, Pa.—The State Health Depart- 
ment has issued a decree that the borough 
must provide sewage disposal. 

Reading, Pa.—It has been proposed to is- 
sue $500,000 bonds for the erection of a new 


is to 


City Hall, the construction of storm water 
sewers, street paving and improvements to 
sewage filter bed. 


Scottdale, Pa.—This town will borrow $30,- 
000 for building sewers and a garbage fur- 
nace. 

Redfield, S. D.—The city will expend $18,000 
for improving its sewer system. 

Dallas, Tex.—Flippen-Prather Realty Com- 
pany is to construct sewers to cost $8,000. 

Sherman, Tex.—Council has voted that the 
matter of extending the sewerage system to 
the Fifth Ward be taken up at once. 

Norfolk, Va.—Council will be asked to ap- 
propriate $6,000 for sewerage for the Om- 
ohundro section of the city. 

Bellingham, Wash.—The Board of Public 
Works has been instructed to prepare plans 
and specifications for the construction of a 


sewer in the alley of Block 27, York Addi- 
tion. 
Davenport, Wash.—The matter of con- 


structing sewers is being considered.—Ad- 


dress the Town Board. 
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Wheeling, W. Va.—A $150,000 bond issue 
will be made for building sewer system. 

Baraboo, Wis.—The City Engineer has been 
directed to prepare plans for a 48-inch con- 
crete sewer in Birch street, to extend from 
Third avenue to the river. 

Green Bay, Wis.—Council has approved 
plans for sewer districts Nos. 1 and 2, as 
presented by the Committee on Sewers and 
Plumbing.—Fred. F. Martin, Chairman. 

Vancouver, B. C.—The Board of Public 
Works has recommended a large amount of 
sewer work in the Kitsilano section of the 
city. 

Ottawa, Ont., Can.—The Railway Commis- 
sion has received a petition from Notre Dame 
de Grace, asking permission for the construc- 
tion of sewer under Grand Trunk tracks, 
near the Village of Turcot, Que. 

Cairo, Egypt, Africa.—Plans for providing 
the city with a modern sewerage and drain- 
age system will be carried out in the near 
future. 


WATER SUPPLY ; 


Pratt City, Ala.—A plan is on foot to move 
the standpipe and water works machinery to 
North Highlands and to get water from 
No. 7 pond; a filtering plant will also be 
installed in connection with the plant.—J. B. 
Lacey, Mayor. 

Hollywood, Cal.—This town is in favor of 
a municipal water works system. 

Cheshire, Conn.—A system of water mains 
is being laid; Engineer Hill may be ad- 
dressed. 

Waterbury, Conn.—Robert F. Griggs was 
the only bidder who offered to purchase the 
$10,000 issue of water bonds offered by the 
city and he was awarded the entire issue of 
ten-year, 4 per cent. bonds, his bid being 
$10,000 and accrued interest. 

Winsted, Conn.—At the annual business 
meeting of the Borough Council recently held 
$1,500 was appropriated for making repairs 
on the water works. 

Athens, Ga.—Council will arrange to ad- 
vertise for sale $75,000 water works bonds. 

Ocilla, Ga.—Bids will be received June 2 
for the purchase of $15,000 5 per cent. 15-29 
year City Hall and water work bonds.—D. W. 
Paulk, City Clerk. 

Batavia, Ill.—Council is considering the 
matter of extending the water system on 
several east and west streets. 

Carlyle, I!l—The question of extending the 
water mains and installing a filtration plant 
is being considered by Council. 

Chicago, III.—A high pressure water system 
for down town district is being considered. 
—Address Mayor Busse. 

Joliet, Ill.—The use of water meters is to 
be enforced.—Charles Folley, Superintendent 
of Water Works. 

Warsaw, Ill.—Plans and specifications are 
being made for the construction of a water 
works system. 

Marion, Ind.—The Board of Public Works 
will extend water mains in the southern 
part of the cty.—Address Clerk of the Board. 

Richmond, Ind.—The Water Works Com- 
pany is considering the matter of installing 
a new water main from the pumping station 
east of the city into the corporation. 

Creston, la.—The Creston Water Works 
Company will expend $45,000 in improve- 
ments; the work includes repairs to the set- 
tling basins and other changes. 

Wapello, la.—Council has directed esti- 
mates to be prepared for water system. 

Great Bend, Kan.—Estimates are being 
prepared for water system to cost $60,000.— 
Address Mayor Moses. 

Brunswick, Md.—An election will be held to 
decide the question of issuing $15,000 5 per 
cent. water works bonds. 

Oakland, Md.—Council is arranging to in- 
stall water system estimated to cost $60,000. 

Andover, Mass.—A special town meeting 
will shortly be held to take definite action 
in regard to the extension of the town water 
system. 

East Bridgewater, Mass.—A project is on 
foot in this town to supply water to Bourne, 
Sagamore, Monument Beach and other paces 
in the locality; the town will spend the sum 
of $12,000 in connecting that part of town 
known as Beaver with the Brockton water 
supply. 

Greenfield, Mass.—The matter of laying a 
water main to the resevoir will shortly have 
to be taken up.—Address Town Board. 

Lynn, Mass.—In the annual report of the 
Water Board a filtration plant is recom- 
mended. 

Springfield, Mass.—The Water Department 
may call for two forms of bids on the pipe 
line job, one for providing the pipe alone 
and the other for both providing and laying 
it. There will be 7.2 miles of 38-inch steel 
pipe from Little River to Provin Mountain 
and 4.5 miles of 42-inch steel pipe from the 
mountain to the Connecticut River. For the 
crossing of the river two lines of 30-inch cast 
iron pipe, each 1,200 feet long, will be re- 
quired. The estimated cost of the line from 


J.ittle River to Provin Mountain is $7.50 per 
foot, 


or a total of $285,000, and from the 
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mountain to the Connecticut River $9 a foot, 
or $214,000, while the river crossing, with 
gates complete, is estimated at $65,000. The 
cost of the entire job, according to these 
estimates, which were made about two years 
ago, is $564,000.—Chares M. Slocum, City 
Engineer; A. E. Martin, Superintendent of 
Water Works. 

Coloma, Mich.—The Coloma Water Works 
has been formed for the construction of 
water works, to cost $10,000. 

Muskegon, Mich.—Council has rejected all 
bids for furnishing to the city 500 water 
meters. A. Dixon, Superintendent of Water, 
will ask for new bids. 

Wabasso, Minn.—Council will let contracts 
for steel water tower and tank.—Address 
Village Recorder. 

Jackson, Miss.—The citizens have voted 
$18,000 5 per cent. 20-year water works im- 
provement bonds. 

Kimball, Neb.—Council has directed esti- 
mates to be secured for water supply. 

Monroe, Neb.—Estimates are being pre- 
pared for water system. 

Peru, Neb.—Council has directed estimates 
to be prepared for water system. 

Asbury Park, N. J.—The matter of in- 
stalling a salt water system to supply hotels, 
boarding houses and eventually private dwell- 
ings of the resort, is now well under way; 
Publicity Director Harold Denegar may be 
addressed. 

Ventnor, N. J.—The city is planning to buy 
up the water works system and to operate 
it as a municipal plant; the residents favor 
the purchase of the plant and want it en- 
larged and improved. 

Albany, N. Y¥.—The Board of Contract and 
Supply has instructed Secretary Wachsman 
to advertise for bids for miscellaneous sup- 
plies for the Bureau of Water. 

Oswego, N. Y.—The bond issue for the con- 
struction for the lake water system will be 
put on sale May 26, at noon, by City Cham- 
berlain Smith. Work on the lake water plant 
will be started as soon as the bonds have 
been sold, and it is thought that part of it 
at least will be well started by June 15. 

Rochester, N. Y.—General Passenger Agent 
Wilson, of the Rochester Railway Company 
states that arrangements are about complet- 
oA to provide a water system for the White 

ity. 

Wilmington, N. C.—The Board of Audit 
and Finance has approved the proposition to 
offer $200,000 water works and sewerage 
bonds for sale. 

Grand Forks, N. D.—Plans and specifica- 
tions have been received from the City Engi- 
neering Department for a water works exten- 
sion on Fifth street, north from Lulu to 
Skidmore avenue; also for an extension on 
Hill and Dike avenues, from Seventh to 
McCormack streets. 

Canal Dover, O.—The Service Board has 
been authorized to extend the water mains 
on a number of the streets. 

Hubbard, O.—Authority has been given the 
special committee appointed to investigate 
the proposition to enter into a contract with 
Wheeler & Richards, of Youngstown, to run 
the preliminary levels and furnish an esti- 
mate of equipment and cost of water works 
and sewer system. 

Fairport, O.—The citizens of the village are 
arranging for a bond issue for the construc- 
tion of ,a water works and sewer system. 

Mount Morris, O.—A special meeting of the 
Village Board of Trustees was held for the 
purpose vf conferring with the Citizens’ 
Committee on the matter of the purchase 
of the Mills water works system; the com- 
pany wants $82,000 for the plant. 

Urbana, O.—A meeting of the Board of 
Public Service was recently held for the 
purpose of discussing the matter of the 
extension of the water system. 

Wellsville, O.—The Water Works Depart- 
ment has plans under way for the improve- 
ment of the filtration system; the work con- 
templated will involve an expenditure of 
several thousand dollars. 

Willoughby, O.—Plans are under way for 
the establishment of a water works system. 

Youngstown, O.—The Board of Public Ser- 
vice has presented an ordinance to Council 
asking for authority to make an expenditure 
of more than $500 for the purchase of 20-inch 
pipe to be used in enlarging and extending 
the water mains in East Federal street and 
Wick avenue. 

Pendleton, Ore.—A water system for Olney 
Cemetery is to be provided by the city; the 
cost will be about $10,000. 

Emlenton, Pa.—The State Department of 
Health has granted a permit to the borough 
for the construction of a water system. 

Franklin, Pa.—Bids will be received May 
22, 7.30 p. m., for $260,000 4 per cent. semi- 
annual bonds for buying the local water 
works plant.—Phil. Engelsberger, City Clerk. 

Marcus Hook, Pa.—A resolution has passed 
the Borough Council requesting the Chichest- 
er Water Company to extend their 6-inch 
water line on Second street westward to Blue 
Ball avenue and installing as many fire 
plugs of the double-nozzle pattern as the 
Borough Council thinks is required. 
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Pittsburg, Pa.—The Committee on Filtra- 
tion has recommended affirmatively the ordi- 
nance providing for the award of contracts 
for the construction of additional filter beds 
oes at a price not to exceed $650,- 


Reading, Pa.—Condemnation proceedings 
have been instituted by the Water Depart- 
ment of the city for the acquisition of land 
in Muhlenberg township for the construction 
of the Bernhart filter plant. The plans for 
the plant as prepared by the Department’s 
Superintendent and Engineer, Emil L. Nue- 
bling, call for six units, with a capacity of 
filtering 3,000,000 gallons per day. Before the 
plans can be carried out they will have to be 
approved by the State Health Department, 
which has supervision in the matter, because 
the Bernhart dam will be related to a public 
stream. The Department estimates that the 
plant complete will cost about $108,000. The 
Water Commissioners made an inspection of 
the premises in the vicinity of the Maiden 
Creek pumping station with a view of adopt- 
ing a site for the location of the filter plant. 
The department has four sites in view which 
would be well adapted for the construction of 
the filter plant. The Maiden Creek will be 
the larger of the two and will have a ca- 
pacity of 12,000,000 gallons per day. There 
will be ten units. 

Bancroft, S. D.—The Town Board has de- 
cided to install a water tower and tank. 

Denison, Tex.—It is probable that the 
city will purchase the water works of the 
Denison City Water Company. 

Council recommends that the water com- 
pany build new reservoir. Address Secretary 
of the water company. 

Galveston, Tex.—A new pumping plant is 
to be erected at the Alta Loma pumping 
station of the Galveston water works; Harry 
Pennington, Consulting Engineer, of Hous- 
ton, will have charge of the work. 

Stamford, Tex.—The water company is 
planning to expend about $10,000 in increas- 
ing the water supply. 

Ogden, Utah.—The Harriman system will 
lay an additional 2,500 feet of water mains 
in their yards in this city. 

Chehalis, Wash.—Surveys have been com- 
pleted for a gravity water system. 

Mt. Vernon, Wash.—A municipal water 
system is under consideration.—Address City 
Clerk. 

Tacoma, Wash.—Council has ordered the 
construction of 8, 6 and 4-inch cast iron 
water mains and 8 and 6-inch wooden mains 
in North Twenty-fourth, Twenty-fifth, 
Twenty-seventh and other streets, at esti- 
mated cost of $27,823.—D. B. Sheller, Com- 
missioner of Public Works. 

The Special Water Committee has recom- 
mended to Council that the Commissioner of 
Public Works purchase an air compressor 
of at least 150 horse power capacity. 

Parkersburg, W. Va.—Engineers Chapin & 
Knowles of Pittsburg, Pa., have prepared 
plans for water system with a daily capacity 
of 4,000,000 gallons. 


LIGHTING AND ELECTRICITY 


Livingston, Ala.—Estimates have been sub- 
mitted to Council for cost of installing an 
acetylene gas light system. 

Florence, Col.—The Kansas, Colorado Pow- 
er and Railway Company proposes to estab- 
lish a large power plant at Florence.—Ad- 
dress Andrew Hulit, care J. L. Van Law. 

Daytona, Fla.—Council, by unanimous 
vote, has given to Adam Schantz a thirty- 
year franchise, and the electrical and Lily 
water plant, which was burned to the ground 
there on April 21, will be rebuilt at once; 
Mr. Schantz is now at Daytona and has 
established temporary headquarters; a new 
set of plans for the plant has been ordered; 
the fire caused a loss of $100,000. 

Sylvester, Ga.—The city is to establish a 
large electric light plant; $10,000 bonds have 
been voted for the purpose, but engineer has 


not yet been secured.—C. W. Hillhouse, 
Mayor. 
Albion, Ill.—Fred L. Hisgen, of Evansville, 


Ind., has petitioned for franchise to establish 
an electric light plant in Albion. 

Elgin, IIl—General Manager Faber of the 
Aurora, Elgin and Chicago Railway Com- 
pany, has’ secured an appropriation of $80,- 
000 for the new electric power sub-station; 
bids are now being received.—Edmon A. Bell, 
Chief Engineer. 

Libertyville, IIl—Plans have been perfected 
for the construction of a power house sub- 
station at Lake Bluff for the North Shore 
Electric Company; the power plant will be on 
the road to Libertyville and will be con- 
structed entirely of concrete, brick and iron, 
with all the latest protective devices.—Ad- 
dress North Shore Electric Company, Gen- 
eral Office, Chamber of Commerce Building, 
Chicago. 

Hammond, Ind.—A. J. Campbell, president 
of the Citizens’ Light and Power Company, 
states that company is endeavoring to secure 
franchise for new plant. 





MUNICIPAL JOURNAL AND ENGINEER 


Richmond, Ind.—The Richmond Light, 
Heat and Power Company will expend $60,- 
000 in improving plant.—E. E. Witherby, 
General Manager. 

Salem, Mass.—The Salem Gas Light Com- 
pany has refused to reduce its price of gas 
and the city is considering the erection of a 
new municipal gas plant. 

Lansing, Mich.—The Allen Sparks Gas 
Light Company has increased its capital from 
$5,000 to $20,000 with the intention of moving 
in the near future to larger quarters and 
doubling the capacity output of the plant. 

Ellsworth, Minn.—The Village Council has 
granted to F. M. Sadler a twenty-five-year 
franchise for furnishing electric street lights 
for the village. 

Minneapolis, Minn.—The Minneapolis Gas 
Light Company will build a new plant in 
Northeast Minneapolis to supply that part 
of the city and the North Side with better 
gas light facilities; the plant will be a mod- 
ern gas works, in addition to the manufac- 


turing facilities which the company have al- 
ready in operation; the first work will cost 
about $750,000. 


Carrollton, Miss.—The Mayor and Alder- 
men decided to rebuild the Carrollton elec- 
tric plant; the light company will dispose 
of all the old fire-damaged machinery and 
install new machinery throughout; they ex- 
pect to be running in sixty days. 

Natchez, Miss.—The city has extended the 
time of awarding the contract for public 
lighting to June 17; this action was taken 
on account of the Southern Light and Trac- 
tion Company, the present contractor, having 
been declared a trust, and it will take six 
weeks to sell the property and reorganize 
the local company. 

Genoa, Neb.—Council offers for sale $8,000 
electric light bonds.—O. E. Green, Village 
Trustee. 

High Bridge, N. J.—The borough has de- 
cided to call a special election June 9 to vote 
on issuing $15,000 bonds for the erection of 
a new municipal lighting plant. 

Irvington, N. J.—The matter of establish- 
ing a municipal lighting plant is being con- 
sidered by the Public Service Commission- 
ers.—Eugene Turton, City Attorney. 

Jersey City, N. J.—Archibald Campbell of 
the Sixth Ward, Chairman of the Committee 
on Fuel and Light, has suggested the estab- 
lishment of a new municipal lighting plant 
to Mayor Wittpenn. 

Trenton, N. J.—The New Jersey and Penn- 
sylvania Traction Company will expend $160,- 
000 in improvements; additional electric 
power that will be required will be trans- 
mitted from the company’s power house at 
Yardley; this structure will be enlarged for 
the accommodation of machinery of improved 
type; the wires may be sent across the 
Delaware River by towers on the banks or 
may be attached to the Yardley bridge. 

Las Cruces, N. M.—The Town Trustees 
will purchase additional electric machinery. 

Geneva, N. Y.—The Geneva-Seneca Electric 
Company has announced that it would erect 
this season a new $150,000 plant for furnish- 
ing electric light and power to Geneva, Wa- 
terloo and Seneca Falls. F. L. Dame, Con- 
sulting Engineer for the Electric Securties 
Corporation of New York City, the holding 
company for the local concern, is making 
arrangements for the erection of the new 
plant. Plans and specifications for the build- 
ing are now being prepared, and it is prom- 
ised that the new plant will be ready for 
operation early next autumn. It is proposed 
to locate the new plant in Border City, just 
east of the plant of the Empire Coke Com- 
pany. 

Niagara Falls, N. Y¥Y.—The Niagara Falls 
Lighting Company will issue bonds for erect- 
ing a plant. 

Salisbury, N. C.—A plan is now being con- 
sidered by the Board of Aldermen whereby 
the Southern Power Company, one of the 
largest electric producers in the South, will 
enter this city under a franchise to furnish 
light and power in this section.—Address 
Citv Clerk. 

Bowling Green, O.—Dr. A. G. Henry, who 
has for a number of years owned the electric 
light plant at North Baltimore, has sold it 
to the Goodloe Company of Toledo; the con- 
sideration was $30,000; the plant was con- 
structed seventeen years ago by Dr. Henry. 

Bucyrus, O.—The question of bonding the 
city for $90.000 to build a municipal lighting 
plant carried by a vote of 690 for and 243 
against. 

Danville, Pa.—A number of local capitalists 
are interested in a project to furnish the 
city with electricity for lighting and power 
by means of a transmission line between 
Milton and Danville.—Address M. G. Young- 
man. 

Memphis, Tenn.—J. H. Weatherford, City 
Engineer, has stated that the probable cost 
of new. municipal electric lighting plant is 
$750,000. 

Cashton, Wis.—A light and water station 
is to be erected at a cost of $15,000. 

Merritton, Ont., Can.—Council is consider- 
ing the construction of a municipal electric 
light plant. 
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FIRE EQUIPMENT 


Berryville, Ark.—Council is arranging to 
establish a Fire Department. 

Los Angeles, Cal.—Fire Chief Lits recom- 
mends the construction of a fire engine house 
near the Grand Station, 

Ocean Park, Cal.—Council will issue bonds 
to secure better fire protection. : 

Atlanta, Ga.—The recent severe fire in this 
city has shown the need of better fire fighting 
facilities, and the Mayor, W. R. Joyner, is 
in favor of better water supply and the pur- 
chase of more fire engines. 

Bluffton, Ind.—The Fire Department is 
making arrangements for improvements; new 
equipment is to be purchased as soon as pos- 
sible. 

Fort Wayne, Ind.—An ordinance is being 
prepared to provide for purchase of first size 
fire engine, two large new trucks, scaling 
ladders, ete. Address Councilman Bayer. 

Walkerton, Ind.—A disastrous fire occurred 
in this citv; the place was without sufficient 
fire protection. 

Wichita, Kan.—Council has instructed the 
City Clerk to advertise for 2,000 feet of new 
hose. 

Portland, Me.—Lot on Congress street near 
Pearl street has been decided on as a site 
for a new fire station to be erected.—A. L. T. 
Cummings, City Clerk. 

Catonsville (Baltimore P. O.), Md.—Plans 
have been completed for a new police station 
and a number of additions are to be made 
to fire engine house. 

Lee, Mass.—Chief Engineer Thomas Hay- 
den will ask for plans for a new engine 
house, which is to be erected on the Rambo 
lot recently purchased by the fire district. 

Lowell, Mass.—Chief Hosmer has asked for 
an appropriation of $5,250 for a new engine 
at Pawtucketville. 

Melrose, Mass.—The Board of Aldermen, 
on motion of Alderman Keene, has referred 
order for appropriating $15,000 for new fire 
station at Highlands, to the Committee on 
Finance. : 

Springfield, Mass.—The Fire Commissioners 
have decided on site at Dwight and Chestnut 
streets for new Fire Department headquart- 
ers, to take the place of old buildings on 
Pynchon street; the new building is to be 
large and modern, brick and fireproof.—Al- 
bert G. Bennett, Jr., Fire Commissioner. 

Turner’s Falls, Mass.—The fire district will 
probably purchase a combination hose and 
chemical wagon. 7 

Lansing, Mich.—Council recommends im- 
provement of the fire protection of the city.— 
Address Fire Chief Behrendt. 

Little Falls, Minn.—The Fire Chief recom- 
mends the purchase of 1,000 feet of hose. 

Owatonna, Minn.—The Fire Committee of 
Council recommends the purchase of a com- 
binaton chemical and hose wagon and fire 
ladders and small equipment. 

St. Paul, Minn.—Architect Buechner & 
Orth are completing plans for a $12,000 fire 
engine house for the Macalester Park suburb. 

St. Louis, Mo.—Thomas F. Bowdern has 
asked the Municipal Assembly for a fran- 
chise to operate a private fire-alarm system; 
Bowdern has formed a partnership with 
Thomas F. O’Connell; they propose to put 
fire-alarm boxes in private buildings, fac- 
tories, ete. 

Lambertville, N. J.—George W. Arness, 
city, has been awarded contract for con- 
struction work on new engine house for the 
Eagle Fire Company of New Hope; will be 
brick, two stories high and located on Main 
street. 

Orange, N. J.—The Fire Board is arranging 
to purchase additional hose. 

Paterson, N. J.—Mayor Andrew F. McBride 
recommends that new fire engine be pur- 
chased and placed in the vicinity of Bridge 
and River streets. 

Las Cruces, N. M.—The Volunteer Fire De- 
partment recently held a meeting, when 
plans for securing new equipment were dis- 
cussed. 

Albany, N. Y.—Property at 242, 243 and 244 
(lots) on Fifth avenue, Rensselaer, have been 
purchased by the city for a new fire house. 

Rochester, N. Y.—The Board of Contract 
and Supply has directed Secretary Pifer to 
advertise for a combination chemical and 
hose wagon, rebuilding of aerial truck No. 2, 
an automobile truck for the Water Depart- 
ment, ete. 

Riverhead, N. Y.—The Fire District has 
voted to raise $2,500 for new steamer, which 
is to cost $4,000; the Department has $1,500 
on hand. 

Crosby, N. D.—Council proposes to buy fire 
engine. 

Philadelphia, Pa.—W. B. Powell, 453 City 
Hall, has prepared plans for a new fire 
station to be erected at 2712 North Second 
street for the city, to be stone and brick, 
two stories, and 70x32 feet. 

Plans have been completed and contracts 
are soon to be awarded for a new two-story 
brick fire station at Second street and Le- 
high avenue, to be of modern constructiom 
and cost $20,000.—Address Clerk, Fire De- 
partment. 
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Phoenixville, Pa.—W. A. Fink, 416 Frank- 
lin street, Reading, has prepared plans for a 
new fire engine house for the Friendship Fire 
Company. 

Plymouth, Pa.—Henry Samis, Chief of the 
Fire Department, requests the purchase of 
new hose for the Fire Department. 

Reading, Pa.—James Kutz, Chief Engineer 
of the Union Fire Company, has petitioned 
Council for new engine. 

Schuylkill Haven, Pa.—A movement is on 
foot to organize a new fire company in the 
South Ward, and it is proposed to secure a 
hose cart and 500 feet of hose and later on 
to build snitable fire house. 

Woonsocket, R. 1!.—Council proposes 
build fire station in the Fifth Ward. 

Beaumont, Tex.—The construction of three 
new fire stations was discussed by Council 
and contracts are soon to be awarded. 

Seguin, Tex.—Council has decided to build 
city and fire hall. 

Richmond, Va.—The Mayor, in his recent 
mInessage, recommends improvements to the 
Fire Department in this city.—Address the 
Chief of the Department. 

Manitowoc, Wis.—Council will improve fire 
protection on the South Side. 


PUBLIC BUILDINGS 


Montgomery, Ala.—The High School Com- 
mission has decided to locate proposed De 
Kalb High School at Fort Wayne, to cost 
about $12,500. 

Bates, Ark.—A mass meeting of citizens 
was held here recently, when plans for new 
Town Hall were discussed.—Dr. W. T. At- 
kins, President. 

Corning, Ark.—Gibbs & Sanders of Little 
Rock, have prepared plans for a new jail, 
to cost $15,000. 

Forest, Ark.—The Board of Supervisors has 
passed an order for modern new two-story 
brick jail to cost $10,000, after plans by 
W. H. Hull, Jackson, Miss. 

Rogers, Ark.—Business men have voted to 
petition School Board for new school and 
$30,000 bonds are proposed for this purpose. 

Breckenridge, Cal.—The citizens recently 
voted $20,000 bonds for new schoolhouse.— 
Wm. Thomas, Treasurer of the Board. 

Port Richmond, Cal.—A site will soon 
secured for the new Town Hall. 

New Britain, Conn.—Contracts are soon to 
be awarded for the new City Hall building, 
etc., to be modern in every detail and after 
plans by McKim, Mead & White of 160 Fifth 
avenue, New York City. 

Ocilla, Ga.—Bids will be received 
for the purchase of $15,000 5 per cent. 
Hall bonds.—M. J. Paulk, Mayor. 

Springfield, Ga.—The County Commission- 
ers have purchased property for the erection 
of a large and handsome new Court House, 
to be modern in every detail, and cost $30,000. 

Volimer, Ida.—J. H. Nave of Lewiston has 
prepared plans for new school, to be two 
stories high, brick, and cost about $10,000. 

Beardstown, Ill.—A school is to be erected 
after plans now being prepared by P. O. 
Moratz of Bloomington; cost about $35,000. 

Dixon, Ill.—Chas. Gwinn of Champaign has 
contract for new school. to be large and 
modern and cost about $70,000. 

Meredosia, IIIl.—C. W. Buckingham is to 
prepare plans for new City Hall, to be brick, 
two stories high, and 24x75 feet in dimen- 
sions. 

Rochelle, Il.—An 
was made some time ago for new 
Address the School Board. 

Mason City, la.—Architect 
prepare plans for a new City 
located on West Fifth street, 
stories high. 44x120 feet in 
cost from $30,000 to $40,000. 

Atchison, Kan.—Plans have been prepared 
for new high school on site of the Ingalls 
school, to be brick and fireproof, and cost 
about $100,000. 

Jennings, La.—Plans have been prepared 
for new school, to be modern and cost $40,000. 
—Address the Building Committee. 

New Orleans, La.—The citizens are inter- 
ested in a new school] to take the place of the 
structure at Chestnut street; Mr. Williams, 
Secretary of the School Board, may be ad- 
dressed. 

Norway, Me.—Plans by local architects are 
on file for new Town Hall, to contain armory, 
public hall, ete., to cost about $15,000. 

A new school house is to be erected and 
purchase of site, ete., is in the hands of the 
School Committee. 

Portland, Me.—Plans are under discussion 
for the erection of a large and modern new 
City Hall here, to take the place of the 
one recently destroyed by fire. 

Aberdeen, Mo.—Competitive plans will be 
prepared for a new school house, to be mod- 
ern in every detail; the Board of County 
School Commissioners of Harford County can 
be addressed. 
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Baltimore, Md.—The Municipal Architec- 
tural Commission recently accepted plans by 
Theo. Wells Pietsch for a new addition to 
the city jail to cost about $150,000; work 
is to be started as soon as possible on the 
new structure. 

Beverly, Mass.—A committee has been ap- 
pointed to investigate preparatory to the 
erection of a new City Hall.—Address Clerk 
of Council. 

New Bedford, Mass.—Plans by S. C. Hunt 
have been approved for a new municipal 
building. 

Newton, Mass.—The sum of $40,000 has 
been subscribed for a new high school.— 
Address School Board. 

Bay City, Mich.—The old Court House 
building has been declared unsafe and 
plans are to be asked for by the Board of 
Supervisors for a new $150,000 building. 

Coldwater, Mich.—FPetition is being circu- 
lated in Gilhead township to call meeting to 
vote on new High School.—Address School 
3oard. 

Flint, Mich.—Site has 
ground has been broken 
Hall building. 

St. Clair, Mich.—The Board of Education 
is considering the question of a new high 
school.—J. B. Estabrook, Superintendent. 

Grand Marais, Minn.—The question of 
erecting a new school, to cost about $20,000, 
is under consideration. 

Hannibal, Mo.—Funds are now being raised 
for a new City Hall and $16,000 has already 
been secured.—F. W. O’Brien, Mayor. 

Independence, Mo.—Funds are soon to be 
raised for new market square and buildings 
east of the Court House. 

St. Louis, Mo.—The city is endeavoring to 
purchase property at Thirteenth, Fourteenth 
and Market street and Clark avenue for a 
new municipal building; to contain City Jail, 
Board of Health and other municipal offices. 

Bertrand, Neb.—Hisentrout Company, 
Metropolitan Block, Sioux City, Ia., prepared 
plans for new school, to be 74x60 feet and 
cost about $25,000. 

Lincoln, Neb.—Franklin County is to hold a 
special election July 28 to vote on proposi- 
tion to erect a new Court House. 

Omaha, Neb.—Plans are under 
erecting a new Court House, to cost 
$1,000,000. 

Peru, Neb.—The Commercial Club has de- 
cided to take steps at once for the installa- 
tion of a water works. 

Bayonne, N. J.—Directors of the Bayonne 
Hospital have decided to erect a new addi- 
tion to building on East Thirteenth street, to 
be 75x129 feet, and cost about $40,000. 

Clayton, N. J.—Paul & Seymour Davis, 
1600 Chestnut street, Philadelphia, Pa., have 
prepared plans for new three-story high 
school to cost about $40,000. 

Plainfield, J.—Alex. 
awarded contract for new 
Fourth and Sycamore streets, 
and stone and cost $17,510. 

Buffalo, N. Y.—Governor Hughes _ has 
signed a bill authorizing the issue of $500,000 
bonds for a new municipal building and to 
acquire land for the purpose. 

Corning, N. Y.—Plans have been prepared 
by Otis Dockstader, Robinson Building, El- 
mira, for new North Side School; cost about 
$40,000.—Address Board of Education. 

Geneva, N. Y.—A_ special committee has 
been appointed by Council in charge of the 
erection of a new City Hall, and bids are to 
be received and contracts awarded soon. 

Le Roy, Y.—The Board of Education 
has called a special election June 12 to vote 
on appropriation for new high school. 

Newark, N. Y.—A committee from the Vil- 
lage Board, headed by President Ralph Wild- 
er, is investigating preparatory to the erec- 
tion of a new Town Hall. 

Niagara Falis, N. Y.—Mrs. J. E. Pierce has 
offered site at Main street and Pine avenue 
for the erection of a new City Hall building 
and funds are to be received as soon as pos- 
sible; Mayor Douglass is in favor of the site. 

Durham, N. C.—Christian & Beall are to 
have charge of the new Watts Hospital, to 
cost about. $300,000. 

Sanford, N. C.—The County Commissioners 
have voted to erect new Court House and 
jail buildings immediately. 

Chillicothe, O.—The old Academy School 
has been condemned and the Board of Edu- 
cation is back of scheme to erect new 18- 
room building. 

Massillon, O.—Plans are well under way 
for the new City Hall.—Address President 
Scott of Council. 

Shadyside, O.—The ‘proposition to issue 
$39,000 bonds for purchasing a site and erect- 
ing a new school house, carried by a vote of 
64 to 62; just as soon as possible the bonds 
will be offered for sale. 

Albion, Pa.—At a special election it was 
voted to erect a new high school and to issue 
$24,000 bonds for this purpose. 

Philadelphia, Pa.—The overcrowded condi- 
tion of the Philadelphia Hospital at Block- 
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ley will probably lead to securing funds and 
site for a new home for the indigent; Direc- 
tor Heff of the Department of Health and 
Charities can be addressed. 

Pittsburg, Pa.—Architects Kiehnel & El- 
liott are receiving estimates on the con- 
struction of $25,000 engine house on Rebecca 
street, Nineteenth Ward; also for the erection 
of a city fire engine house at Lemington and 
Missouri avenues, Twenty-first Ward, to cost 
$30,000. Architects Mentel & Clark will close 
bids in a few days on a two-story addition 
to the city fire engine house on Bighth 
street below Penn avenue. 

The Board of Education has voted to ap- 
point a special committee. composed of S. C. 
Jamison, President, and others, to take 
charge of deciding on plans for new High 
School, etc. 

Pittston, Pa.—Plans have been prepared by 
Owen McGlynn, Simon Lou Building, Wilkes- 
Barre, for new grammar school at North 
Main and Parsonage streets, to be erected 
at a cost of about $50,000. 3onds are to 
be issued. 

Sharon, Pa.—Citizens recently voted $140,- 
000 bonds for new schools. 

Versailles, Pa.—Plans have been prepared 
by M. F. Wilson for a new addition to pub- 
lic school, to be brick, two stories high, and 
cost $14,000. 

Hixon, Tenn.—Adams & Alsup of Chatta- 
nooga, have prepared plans for a new high 
school, to be brick, two stories high, and cost 
$16,000. 

San Antonio, Tex.—The jail has been de- 
elared unfit and the grand jury has recom- 
mended the erection of a new jail as soon 
as possible. 

Stanton, Tex.—The Attorney General has 
authorized an issue of $40,000 5 per cent. 
Martin County Court House bonds.—Address 
County Auditors. 

Culpeper, Va.—Okey & Co., of Salem, have 
been awarded contract for construction work 
on new jail, to be completed in about six 
months. 

Tazewell, Va.—Council can be addressed 
regarding new school to be erected on site 
of the present structure at a cost of about 
$18,000. 

Richmond, Va.—A new school is 
erected in the Varina District at a 
$8,000.—Address School Board. 

Everett, Wash.—James Stephen, of 726 
New York Building, Seattle. has prepared 
plans for new high school; Building Commit- 
tee of the Board of Education can be ad- 
dressed. 

Tacoma, Wash.—The matter of extending 
the city water mains into the school sec- 
tion is now being considered.—Address City 
Engineer. 

Walla Walla, Wash.—A project is under 
way by the Board of County Commissioners 
for the erection of a new Home for the 
Poor. 

Beloit, Wis.—Cullen Brothers have been 
awarded contract for new high school, to be 
large and modern and cost about $130,000. 


ELECTRIC RAILWAYS 


Opelika, Ala.—Judson C. Chapman of At- 
lanta. Ga., is interested in a proposed elec- 
tric line from this city to Eufaula, Ala. 

Fort Smith, Ark.—The Fort Smith, Che- 
cotah & Shawnee Interurban Railway Com- 
pany plans to award construction contracts 
as soon as money is obtained to complete 
permanent survey and to secure right of 
way; the line will run from Fort Smith, Ark., 
to Shawnee, Okla., approximately 160 miles. 
—R. B. Hutchinson, President; R. O. Smith, 
Vice-President and Manager, both at Checo- 
tah, Okla. 

Ventura, Cal.—Frank Packard, of Los An- 
geles, has secured a franchise to build an 
electric road to Matiliia: arrangements have 
been made for preliminary work. 

Hartford, Conn.—The Hartford Commis- 
sioners have formally approved the proposed 
layout and method of construction of the 
electric road which the Connecticut Company 
is to build between Hartford and Middle- 
town. 

Belleville, Ill—The Bellevile Interurban 
Railroad Company has begun condemnation 
proceedings to secure right of way along the 
Georgetown road for its proposed electric 
line from this city to Smithton. 

Edwardsville, I!l.—Incorporation papers of 
the Wood River, East Alton and Bunker Hill 
Traction System Company have been filed 
at Edwardsville; the first Board of Directors 
is composed of J. T. W. Maxey and B. A. 
Campbell, of East St. Louis; they will con- 
struct an electric line from the site of the 
new Standard Oil works in Madison County 
to Gillespie in Macoupin County, where it will 
connect with the McKinley interurban line. 

Jacksonville, Ill—Surveys are under way 
from this place to Waverly, 18 miles, for the 
line of proposed interurban from Jacksonville 
to Pana; Charles Sargent, of the Mercantile 
Trust Company, St. Louis, Mo., is interested. 
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Crawfordsville, Ind.—The Terre Haute, In- 
dianapolis & Eastern Traction Company has 
been granted franchise to build a steel via- 
duct over the Vandalia tracks in this city; 
the company is planning to extend its line 
from this city to Danville, Ill. 

Terre Haute, Ind.—The Terre Haute, Rob- 
inson, Olney & Southwestern Railroad Com- 
pany has been incorporated and proposes to 
construct a railroad from a point in Craw- 
ford County, Ill., to Mount Vernon, IIl.; capi- 
tal stock, $10,000; incorporators, Horace 
Pugh, Norman H. Moss and S. C. Wilson. 

Red Oak, la.—The Red Oak & North East- 
ern Interurban Promotion Company has ap- 
plied for a charter in Iowa to promote the 
construction of an electric railway from Red 
Oak to Des Moines, Iowa, 107 miles, passing 
through Milford, Fontanelle, Greenfield, Stu- 
art, Redfield, Adel and Waukee. Surveys are 
partly made; right-of-way has not been se- 
cured yet; capital stock, $10,000.—Incorpora- 
tors: B. B. Clark, President, Red Oak; G. W. 
Curtis, Vice-President, Redfield; M. N. Spen- 
cer, Secretary, and L. D. Goodrich, Treas- 
urer, Red Oak. 

Kansas City, Kan.—The Kansas City & 
Bonner Springs Railway, an electric line, has 
increased its capital stock by $1,000,000.—Ad- 
dress President. 

Paducah, Ky.—The Royal Investment Com- 
pany, 50 Globe Building, Minneapolis, Minn., 
which is promoting the Kentucky & Ohio 
River Interurban Railway, is in the market 
for rails, bridge supplies, ete. Contracts for 
grading, etc., will be let. The Western Engi- 
neering and Construction Company, 605 Globe 
Building, Minneapolis, has the general con- 
tract. 

Oakland, Md.—The Swallow Falls Electric 
Light & Power Company may build an elec- 
tric railway from Oakland, Md., to Swal- 
low Falls, Md., ten or eleven’ miles, 
where it will connect with the narrow-gauge 
line four miles long, which also connects with 
the Confluence & Oakland branch of the 
Baltimore & Ohio Railroad at Krug, Md.; H. 
P. Tasker, of Oakland, Md., is interested. 

Owosso, Mich.—J. A. Thick, of Detroit, 
proprietor of the Saginaw, Owosso and Lan- 
Sing electric line, has raised the necessary 
capital to start work on the actual construc- 
tion of the line, which was surveyed last 
summer. 

Yazoo City, Miss.—The Rapid Transit Com- 
pany of Yazoo City, has been incorporated 
with $10,000 capital by J. W. Bailey, G. <A. 
Pullen and others. 

Billings, Mont.—Work is to be started soon, 
on the construction of an electric railway 
from this city to Cooke City by way of Co- 
lumbus. Stillwater Power & Railway Com- 
pany was recently incorporated with capital 
stock of $3,000,000 to construct the road; it 
is also proposed to construct branches to Yel- 
lowstone, Sweet Grass, Carbon and Park 
Counties.—Willard Bennett of Helena, George 
H. Savage, W. E. Dufresee and E. E. Cong- 
don of Butte are interested. 

Reno, Nev.—Council has granted to S. H. 
Wheeler and Charles H. Burke, both of Reno, 
a franchise for an electric street railway. 

New York, N. Y.—The Hudson & Long 
Island Traction Company of New York City, 
recently incorporated, has made survey for 
its proposed street railway from Twelfth 
avenue and Forty-second street, New York, 
along Twelfth avenue to Forty-ninth street. 
to Eleventh avenue and to Fifty-seventh 
street, and across Fifty-seventh street to the 
Blackwell’s Island bridge. Contracts will be 
let when right-of-way, now being obtained, 
is secured. Capital stock, $50,000. The di- 
rectors are Frederick K. Morris, 2027 Seventh 
avenue, President; Anthony Stumpf, 22 Pine 
street; Arthur C. Hume, 30 Broad street, 
Secretary; Harold B. Weaver, Cassius M. 
Wicker, Henry A. Belden, William V. Lomax 
and John J. Clancy, of New York; William 
B. Spencer, Times Building, New York, Chief 
Engineer. 

Rochester, N. Y.—The Public Service Com- 
mission has authorized the Rochester Rail- 
way and Light Company to issue $1,637,000 5 
per cent. bonds.—Address Secretary of the 
Rochester Railway and Light Company. 

Spartanburg, S. C.—The Spartanburg Gas 
& Electric Company will build an extension 
of its railway, and other improvements will 
be made.—F. D. McEowen, Vice-President 
and General Manager. 

San Angelo, Tex.—The Angelo Power and 
‘Traction Company of San Angelo has been 
incorporated with $50,000 capital for the pur- 
pose of the maintenance of a street railway 
company.—T. M. Vaughan, J. A. Williams 
and others, Incorporators. 

North Yakima, Wash.—The Yakima Valley 
Transportation Company plans a system of 
= railways in the valley, to cost $2,000,- 

Seattle, Wash.—An electric interurban rail- 
way between Seattle and Everett, via Both- 
ell and Snohomish, is proposed, the primary 
object of the line being to develop timber 
land; the company has filed its articles of 
incorporation, and 12 miles of the line will 
be constructed this year; among those in- 





terested are Judge Clyde C. Chittenden, C. 
W. Kimball and J. H. McLaughlin. 

Ciarksburg, W. Va.—The capital stock of 
the Fairmount & Clarksburg Traction Com- 
pany will be increased from $20,000 to $5,000,- 
000 at a meeting of the stockholders in June; 
the company, which operates more than fifty 
miles of trolley lines in this section, is owned 
by Eastern capitalists; the lines will be ex- 
tended at once.—Address Secretary. 


BRIDGES 


Florence, Ala.—The Lauderdale & Lime- 
stone County Commissioners are arranging 
to build a $12,000 bridge across Elk River, 
between the two counties jointly. 

Santa Barbara, Cal.—Plans for the pro- 
posed new steel bridge over the Santa Maria 
River have been approved by the Board of 
County Supervisors, and advertisement for 
proposals from contractors to do the work 
was authorized; the bridge is to cost between 
$50,000 and $60,000 and is to be completed 
before next winter; the structure is to be 
1,500 feet long; it will have ten spans, each 
150 feet long; the roadway will be about 
18 feet wide.—D. H. Dickinson, County En- 
gineer. 

Lewiston, Ida.—The Nez Perces & Latah 
County Commissioners have decided to joint- 
ly build bridge over Potlatch Creek.—J. E. 
Lamb, County Commissioner. 

Aurora, Ill.—The city has had plans pre- 
pared for reinforced concrete bridge at Fox 
street. 

Joliet, IIl—The Elgin, Joliet & Eastern 
tailway is to build a viaduct at Jackson 
street.—A. Montgheimer, Joliet, Chief Engi- 
neer. 

The County Supervisors have adopted peti- 
tion for new bridge, to be erected over the 
Dupage River, near Plainfield, at a cost of 
$6,000. 

Sycamore, IIl.—The County Supervisors are 
to construct three bridges in Cortland at an 
estimated cost of $3,100 and four in Afton, 
at an estimated cost of $3,200; the bridges 
are made necessary by newly constructed 
drainage canals. 

Crown Point, Ind.—The County Council has 
appropriated $37,500 for building a_ bridge 
over the Calumet River. 

Goshen, Ind.—F. B. Leaming has petitioned 
the County Commissioners for repairs to the 
Elkhart River bridge on the Logansport road, 
south of Waterford; the old wooden stringers 
are rotten and the bridge is unsafe; steel 
stringers and new flooring are asked for.— 
Address Elkhart County Auditor. 

Richmond, Ind.—The County Commission- 
ers are to erect bridge to cost $1,600 at Bur- 
kett’s Ford, one mile northeast of Cambridge 
City. 

Charles City, la.—A special election may 
be called to vote on erecting concrete bridge. 

Topeka, Kan.—Plans are being submitted 
at the City Engineer’s office for the new 
bridge, which it is proposed to construct 
across the Shunganunga Creek at Lincoln 
street: the city will erect a concrete bridge, 
the cost of which will be in the neighborhood 
of $4,000. 

Lexington, Ky.—The Fayette County Fiscal 
Court has received petition for bridge across 
Elkhorn Creek, at Hoffman’s Mill.—Address 
County Surveyor. 

Whitesboro, Ky.—The Letcher Fiscal Court 
has decided to build three bridges this year; 
one will span the Kentucky River, one will 
be built across Colley Creek, near the Ken- 
tucky River, and one will span the same 
river, near mouth of Rockhouse.—Address 
County Engineer. 

Stockbridge, Mass.—The Board of Select- 
men is having plans prepared for new bridge 
over causeway at Lake Mackcenac. 

Joplin, Mo.—The city has disposed of $50,- 
000 of bonds for erection of a viaduct; the 
Kansas City Southern Railroad and Mis- 
souri and North Arkansas Railroad will prob- 
ably pay part of the cost. 

Kansas City, Mo.—The Kansas City, Mexi- 
co & Orient Railway will soon let contract 
for the construction of a bridge across the 
Rio Grande River at the proposed United 
States-Mexico crossing, near the town of 
Presidio del Morte; President Stillwell and 
associates have acquired a large tract of land 
in the Rio Grande Valley, near the site of 
the proposed international bridge, and plan 
to establish a town there. 

The Kansas City Real Estate Exchange has 
adopted a resolution asking that a franchise 
be granted to the Kansas City Viaduct & 
Terminal Railway Company for the extension 
of its Mulberry street approach from the 
present terminus at Ninth and Mulberry to 
Eleventh and Mulberry streets. 

St. Joseph, Mo.—The Board of Public 
Works has requested the Chicago, Burling- 
ton & Quincy Railway to build a viaduct 
over Twenty-eighth street, between Messa- 
nie and Locust streets. The paving of 
Twenty-eighth, from Mitchell avenue to 
Faraon street, is contemplated. The board 
desires that the viaduct shall be constructed 
before the paving is begun.—Address Chief 
Engineer of the C., B. & Q. Ry., Chicago, 
Tl. 
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St. Louis, Mo.—The city is to offer for sale 
$5,500,000 of bonds; of this sum $400,000 will 
be expended for bridges and viaducts. 

Trenton, N. J.—Plans and specifications for 
a combination steel and concrete bridge, to 
be constructed on the line of the Scotch road 
at Ewing Station, are being prepared in the 
office of the County Engineer; the present 
bridge is almost beyond repair; if the plans 
and specifications are approved, bids will 
be advertised to be received at the June 
meeting of the Board. 

Albuquerque, N. M.—Bond issue of $100,- 
000 for bridge and road improvement by Ber- 
nalillo County has been approved by U. S. 
House of Representatives; construction of 
two bridges, to cost about $80,000, is pro- 
posed.—Alfred Grunsfeld, Chairman, County 
Commissioners. 

Elmira, N. ¥.—The county bridge over To- 
wanda Creek at Franklindale is to be rebuilt. 

Whitesboro, N. Y.—The proposition to raise 
$7,000 for the erection of a double span bridge 
over the Oriskany Creek at Oriskany was 
carried at the special election.—Address City 
Engineer. 

Grand Forks, N. D.—The Grand Forks 
County Commissioners have decided to build 
a new bridge of steel between Section 33 of 
Rye township and Section 4 of Ferry town- 
ship. 

Coshocton, O.—Coshocton County has vot- 
ed to spend $150,000 in building two new 
bridges over the Muskingum and Tuscarawas 
Rivers. 

East Liverpool, O.—The building of a $400,- 
000 bridge and an interurban line which ulti- 
mately will connect Pittsburg and Cincinnati 
by way of the Ohio Valley, is the purpose of 
a company organized here by Joseph G. Lee 
of the Knowles Pottery Company; Jason H. 
Brookes, a lawyer, and others. 

Lancaster, O.—The County Commissioners 
propose to construct bridge over Fetters Run 
on Sixth avenue. 

Youngstown, O.—City Engineer Lillie has 
prepared plans for overhead bridges from 
Belmont avenue over the Erie tracks to be 
part of an outlet to West Federal street. 

Zanesville, O.—A new traction line is to be 
built between Wheeling and Zanesville; two 
companies are already considering the route; 
in Cleveland incorporation papers were re- 
cently filed for the Wheeling and Western 
Traction Company; its incorporators were A. 
rE. Townsend, A. Evans, T. H. Bierbach and 
others; Engineer Harry I. Buel) of this city 
is working on this job with a corps of assist- 
ants, and local capital is much interested; 
the offices of the company are in Cleveland. 

Harrisburg, Pa.—The County Commission- 
ers have adopted plans for the erection of the 
Nineteenth street bridge, which was washed 
away in the flood several months ago; bids 
will be asked for in the near future; the 
bridge will be constructed of iron and steel 
and will be 22 feet wide and 40 feet long and 
will contain tracks for the Oberlin trolley 
cars. 

Pittsburg, Pa.—Subways under the Alle- 
gheny River are being considered as a sub- 
stitute for free bridges, and Councilman J. 
Cc. Wasson states that the Public Works De- 
partment is studying the proposition of build- 
ing tunnels, and it is believed the plan is 
feasible. Mr. Wasson said one tunnel for 
vehicle and passenger traffic could be con- 
structed for $1,750,000 and two could be built 
for $3,000,000. He believes the latter sum 
will be necessary to acquire the Sixth, Sev- 
enth and Ninth street bridges, whether by 
purchase or condemnation. 

Scranton, Pa.—County Commissioners are 
to erect bridge over Lackawanna River on 
Stevens street, Duryea; cost, about $7,000. 

Carthage, Tenn.—The Williams & Myer 
Bridge Company, capital stock, $60,000, has 
been incorporated for constructing a bridge 
over the Cumberland River, between the 
Middle and Lower Ferries, at Carthage; in- 
corporators, J. W. Williams, W. E. Myer, W. 
7. Lee, L. A. Ligon, H. R. Vaughn and 
others. 

El Paso, Tex.—The El Paso County Board 
has been petitioned to build a bridge over the 
Rio Grande at Canutello. 

Wheeling, W. Va.—In order to raise 
enough money to make extensive improve- 
ments on steel bridges, the Wheeling Bridge 
Company proposes to issue for sale $50,000 
of additional stock.—Address Wheeling 
Bridge Company. 

Milwaukee, Wis.—The Chicago, Milwaukee 
& St. Paul Railway, C. F. Loweth, Engineer 
Bridges and Buildings, Chicago, Ill, has 
notified City Engineer Charles J. Poetsch 
that it has decided to proceed almost imme- 
diately with the building of its Kinnickinnic 
avenue bridge. 

Racine, Wis.—The Chicago & Northwestern 
Railway will build a $30,000 steel bridge 
across the Root river, to take the place of the 
old structure.—E. C. Carter, Chief Engineer, 
Chicago, Ill. 

Ottawa, Ont., Can.—The Railway Com- 
mission has decided to construct a viaduct 
on the Richmond Road, estimated cost, in- 
cluding land damages, $60,000. 
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MISCELLANEOUS 


San Francisco, Cal.—The citizens have vot- 
ed $18,000,000 civic improvement bonds.—Ad- 
dress City Comptroller. 

Bridgeport, Conn.—Judge G. W. Wheeler, 
of the Superior Court, has granted applica- 
tion of the Bridgeport By-Products Company 
for a new garbage reduction plant at Black 
Point. 

Hartford, Conn.—The Board of Police has 
voted to install the Bertillon system of iden- 
tification. 

New Haven, Conn.—Alderman J. E. Miller 
is interested in new garbage disposal plant, 
to cost about $40,000. 

Ashburn, Ga.—Bids will be received May 
28 for the purchase of $55,000 5 per cent. 
improvement bonds.—John J. Story, City 
Clerk. 

Galesburg, IIl.—The recent plans adopted 
by the Galesburg Union Telephone Company 
for the extension of lines will be carried into 
effect at once; during the coming year more 
than $40,000 will be expended by the com- 
pany. 

Kalamazoo, Mich.—Mayor F. H. Milham 
will donate 80 acres of land to the city for 
a new park. 

Petoskey, Mich.—Hon. W. L. Curtis, former 
Senator of this district, has presented to 
the city a valuable tract of eight acres west 
of the city for park purposes, to be known 
as Curtis Park. 

St. Louis, Mo.—Officials of the Standard 
Reduction and Chemical Company have as 
yet not announced site for the proposed new 
garbage reduction plant. 

Jamestown, N. Y.—The Park Commission- 
ers have recommended the expenditure of 
$20,000 for park improvements. 

Lyons, N. Y.—The Civic Club contemplates 
purchase of property for the fitting of a 
playground. 

Mt. Vernon, N. Y.—Dr. Andrew F. Currier 
is interested in the improvement of Wil- 
son’s Wood for a public park. 

Newburgh, N. Y.—The Police and Light 
Committee has been authorized to purchase 
for $230 a motorcycle with horn, speedometer, 
saddle, etc., for use by the police in regula- 
ting the speed of automobiles, etc. 

Alllance, O.—Location will soon be decided 
on at a special meeting held by the Service 
Board for a new public park; W. H. Ramsey 
is interested. 

yen agp .—Plans are under discussion 
for park extensions; it is proposed to issue 
bonds for the necessary improvements. 

Toledo, O.—Bids will be received May 23 
for the purchase of $150,000 4 per cent. 20- 
year building and improvement bonds.—Lil- 
lian I. Donat, Clerk, Board of Education. 

Portland, Ore.—The old garbage crematory 
plant is in a very bad condition and is in 
danger of collapsing; Council some time ago 
agreed to appropriate $500 to secure advice 
of engineer regarding the erection of a large 
and modern building on site to be selected 
for the purpose. 

McKeesport, Pa.—The city garbage furnace 
is to be rebuilt and entirely remodeled.—Dr. 
H. S. Van Kirk, member of the Board of 
Health. 

Philadelphia, Pa.—Mayor Rayburn recom- 
mends the construction by the city of a new 
steel and concrete pier three stories in 
height, at the foot of Dock street, at a cost 
of between $60,000 and $70,000. 

Wilkes-Barre, Pa.—The agitation against 
the erection of the garbage crematory in 
the Fifteenth Ward, which was _ recently 
started by the residents of that section, 
seems to have accomplished its purpose, as it 
is rumored that the company has abandoned 
the idea of erecting the plant on the site, 
and it is said negotiations for another site 
have been started, which will be suitable to 
all, as it is located outside of the city limits 
and can be easily reached. 

McKinney, Tex.—Council has planned to 
issue $10,000 bonds for new public park, to be 
located at the north end of Chestnut street. 

Norfolk, Va.—The Finance Committee has 
recommended an appropriation of $27,000 for 
the improvement of what is to be known as 
Jackson Park, near the Norfolk and Western 
depot. 

Richmond, Va.—Plans are under way for 
the erection of a new garbage disposal plant 
on the South Side, to cost about $30,000; the 
Board of Health is in favor of the plan. 

The Committee on Street Cleaning, at a 
recent meeting, discussed the erection of a 
new and modern crematory. 

Bellingham, Wash.—Arrangements are un- 
der way for making improvements to the 
Garden Park in the near future. 

Wheeling, W. Va.—The voters, by an over- 
whelming majority for each of five proposi- 
tions, ratified an ordinance providing for a 
loan of $695,000, to be expended upon im- 
provements at the water works, rehabilita- 
tion of the gas works, new Market street 
bridge, new cemetery and paving all unim- 
proved city streets. 
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BIDS RECEIVED 


Huntsville, Ala.—The following bids were 
received May 8 for 20,000 square yards of 
brick paving on a 5-inch concrete foundation, 
the grading being included in the price of 
paving: Southern Paving and Construction 
Company, $2.17; Crocket Paving Company, 
$2.19; Chickamauga Construction Company, 
$2.05; Graves-Matthews Paving Company, 
$2; the Matthews Paving Company bid for 
setting 6,000 linear feet of granite curbing 
was 57 cents.—R. E. Smith, Mayor. 

Pasadena, Cal.—Council has awarded con- 
tracts for equipment for the electric lighting 
contracts as follows: For 15,800 pounds of 
No. 6 triple braid weatherproof drawn cop- 
per wire to the California Electric Company, 
119 East Seventeenth street, Los Angeles, 
for $2,464; for poles, crossarms and braces, 
for $5,843, to J. B. F. Kieruiff, Jr., & Co., 210 
South Los Angeles street, Los Angeles.—He- 
man Dyer, City Clerk. 

Sacramento, Cal.—On the recommendation 
of the Street Committee, the following bids 
for sprinkling streets and roads were ac- 
cepted: No. 1, A. J. Miller, $1,000; No. 2, 
J. Jacinto, $1,365; No. 3, J. Jacinto, $838; 
No. 4, James Langdon, $875; No. 5, 
Jacinto, $750; No. 6, Michael Hughes, $700; 
No. 7, M. J. Azevedo, $800; No. 8, M. J. Aze- 
vedo, $875; No. 9, James Mangan, $1,500; No. 
10, Michael Hughes, $899; No. 11, Michael 
Hughes, $899; No. 12, Sacramento Electric, 
Gas and Railway Company, $2,051. 

Meriden, Conn.—The Pierson Engineering 
and Construction Company, Bristol, has been 
awarded contract for 2,765 feet of macadam 
and 700 feet of telford road on the Meriden- 
Waterbury turnpike at $4,487; other bidders 
were: L. Suzio, Meriden, $5,895; B. D. Pierce, 
Jr., Company, Bridgeport, Conn., $5,376; C. 
W. Tryon, Meriden, $4,666; Arrigoni & Bro., 
Durham, $5,659; oe & Hennessey, 
Middletown, $5,989 T. Ley Company, 
Springfield, Mass., ‘s6 237; whnwks Kearney, 
Meriden, $5,028. 

Southington, Conn.—The contract for 2,217 
feet of macadam and 550 feet of telford on 
the Waterbury road in Southington has 
been awarded to Charles W. Lyon, of Meri- 
den, at $3,934.16; other bidders were: Thomas 
Kearney, Meriden, $5,394; T. Ley Com- 
pany, Springfield, Mass., $5,340: Arrigoni 
& Bro., Durham, $5,621; Pierson Engineering 
and Construction Company, Bristol, Conn., 
$4,304; B. D. Pierce, Jr., Company, Bridge- 
port, Conn., $5,200; L. Suzio, Meriden, $4,950. 

Waterbury, Conn.—The Warren Brothers 
Company, Boston, Mass., has been awarded 
the contract for paving with  bitulithic 
Bishop, Elizabeth. West Main and Willow 
streets, at about $40,000.—R. A. Cairns, City 
Engineer. 

Wilmington, Del.—Contracts for building 
several roads in New Castle County were 
awarded by the Levy Court. In giving out 
the contracts it was decided to make a thor- 
ough try-out of limestone as a building sub- 
stance, and two roads will be constructed 
of this material, the Middletown and War- 
wick road and the Pine Tree and Odessa 
road. The contracts for the building of each 
of these roads was awarded to Theobald 
Harsch. For the Middletown and Warwick 
road, leading from Middletown to the Mary- 
land State line, was awarded for 13,500 feet 
for $12,000, the road to be completed after 
July at a total of $17.300. The bid of Mr. 
Harsch upon the Pine Tree and Odessa road 
was $14,000, to be completed after July for 
$19,330. The building of the Lancaster turn- 
pike was awarded to John A. Kelly & Com- 
pany for $15,260. This road will be con- 
structed of Birdsboro or Wooddale stone. 
Among the contractors bidding upon the 
roads were White Brothers. Dawson & 
Davis, Horrigan & Company, the John A. 
Kelly Company, Charles A. Ambler. Stewart 
& Donohue, Theobald Harsch, Ambler-Davis 
Company and L. B. Jacobs. 

Washington, D. C.—Bids were received as 
follows on May 11 by District of Columbia 
Commissioners for the construction of sew- 
ers: W. J. Brenizer, Washington, ordinary 
excavation, 95 cents; sewer brick masonry, 
$15; 12-inch diameter sewer pipe, 80 cents; 
E. G. Gummel, 300 Rhode Island avenue, 
Washington, excavation, 70 cents; masonry, 
$14; sewer pipe, 70 cents. 

North Chicago, IIl—The Navy Department 
has awarded to the D’Olier Engineering 
Company of Philadelphia, Pa., a contract for 
supplying equipment for the electric power 
plant for the Great Lakes Naval Training 
Station at North Chicago; the contract price 


is $126,550 

Connersville, Ind.—The. following bids 
were received May 5 for 9-inch gravel road: 
Boots & Gant. Greenfield, %4.004.87: M. A. 
Frye, Greenfield. %4.210.52: William Connors, 
Connersville, $4.839.20; Charles Williams, Jr., 
Connersville. $6,279.40: J. P. Knight, Green- 
field. $6.696.65. The items of the successful 
bidder were $1.31 per linear foot of roadway. 
for grading the roadway 50 feet wide and 
placing gravel on the roadway 25 feet wide. 
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The prices bid for sidewaks were: Boots & 
Gant, $966.60; M. A. Frye, $966.60; Frank 
Miller, $964.05; William Connors, $1, 043.48; 
Charles Williams, Jr., $1,074; J. P. Knight, 
$1,611. The items of the successful bid were 
for 10,740 square feet of concrete walk, 1 to 
1%, ¥% inch thick, with 1 to 6 foundation 344 
inches thick, 9 cents.—Carl L. Hanson, City 
Iengineer. 

Evansville, Ind.—The following bids were 
received by Board of Public Works for con- 
structing main sewer in Lafayette street: 
Newman Sewer Construction Company, 
Evansville, $19,684; Scarborough-Davis Com- 
pany. $24.215. 

Frankfort, Ind.—The contract for 65,074.2 
feet of macadam readway in Putnam County 
has been awarded to D. C. Brackney and F. 
—— & Sen of Greencastle, Ind., at 

51, t22.0. 

Ligonier, Ind.—The following bids were 
opened for constructing an electric light 
plant: (a) Without meters and transform- 
ers; (b) with meters and _ transformers: 
Falkenau Electrical Construction Company, 
108 La Salle street, Chicago, Ill., (a) $17,549, 
(b) $22,998; Arbuckle-Ryan Company, Toledo, 
Ohio, (a) $17,266, (b) $23,092; C. L. Olds Con- 
struztion Company, Fort Wayne, Ind., (a) 
$17,605; Fairbanks-Morse Company, Frank- 
lin and Monroe streets, Chicago, Ill, (a) 
$20,606, (b) $23,967; Model Gas Engine Com- 
pany, Peru, Ind., for gas engine only, $12,375. 
—A. J. Hammond, South Bend, Engineer. 

Muncie, Ind.—The following bids were re- 
ceived for the construction of the Kilgore 
avenue sewer: Gough Bros., $4,124 (awarded 
contract); W. M. Birch, $4,150; John Gub- 
bins, $4,299: Cornelius Delaney, $4,380; Lyons 
& Russey, $4,417.—John O. Potter, City En- 
gineer. 

Clinton, la.—The Davenport Construction 
Company, Davenport, was awarded the con- 
tract for the construction of two miles of 
9 to #4-inch pipe sewer in the Fourth dis- 
trict, at about $15,000. 

Muscatine, la.—A. Korn2man was award- 
ed contract for the construction of the 
Orange street sewer at $7,597. 

Nichols, la.—George Trafton has contract 
for new school to be located in subdistrict 
No. 4. 

Sigourney, la.—The following bids were re- 
ceived May 6 for the construction of 10,469 
square vards of vitrified brick paving, paving 
pitch filler upon a 5-inch Portland cement 
concrete foundation and 6,235 lineal feet of 
combined curb and gutter: Burlington Con- 
struction Company, Burlington (awarded 
contract), paving (a) $1.92 per square yard, 
curb (b) 47 cents per linear foot; Magden 
& Sheeley, Des Moines, Ia., (a) $1.881%4, (b) 
57 cents; J. W. Turner Improvement Com- 
pany, Des Moines, Ia., (a) $1.93, (b) 62 cents; 
Independent Construction Company, Daven- 
port, Ia., (a) $2.07, (b) 62 cents; Cedar Rap- 
ids Construction Company, Cedar Rapids, Ia., 
(a) $2.50, (b) 65 cents.—C. R. Allen & Co., 
Ottumwa, Ia., Consulting Engineers. 

Lawrence, Kan.—O. . Chapin, Leaven- 
worth, was awarded contract for 4,000 square 
yards of brick paving on Portland cement 
concrete foundation, sand filler, at $1.31 per 
yard, and 2,000 square yards of 2-course brick 
paving, sand filler, at $1.30 per yard; earth 
excavation, 35 cents. I. Nicholson received 
the contract for 2,000 feet limestone curbing, 
5x20 inches, at 4614 cents.—Holland Wheeler, 
City Engineer. 

Louisville, Ky.—Bids were received April 
29 by the Commissioners of Sewerage for the 
construction of Section ‘‘A”’ of the Southern 
outfall sewer system as follows: Ferro Con- 

erete Construction Company, Cincinnati, O., 
$91,598 (awarded a Mason & Hauger, 
Richmond, Ky., $92, E. G. Nave Bro. 
Company, Do Soa gy $102,481; H. Bickel 
Company, Louisville, $104,789: T. B. Jones 
Company, Louisville, $112.484; Blackstaff En- 
gineering Company, Philadelphia, Pa., $129,- 
024; IEXngineer’s estimate, $134,783.— bike 
Breed, Chief Engineer. 

Topeka, Kan.—The Board of Control has 
awarded the following contracts: 30-kw. di- 
rect-connected, direct-current engine and 
generator, including switchboard com- 
plete, delivered upon foundations at 
Osawatomie State Hospital, and _ includ- 
ing superintendent to _ direct  installa- 
tion, to W. T. Osborn & Co., Kansas City, 
M».. $1,615; 30-kw. engine and generator, in- 
stalled complete, at the School for the Blind 
in Kansas City. Kan., to the English Iron 
Works, Kansas City, Mo., $1.455; switchboard 
to accompany same, installed complete, to 
B. R. Electric and Telephone Manufacturing 
Company, Kansas City, Mo., $146.50; two 
series of staircase fire escapes, erected com- 
plete, at the School for the Blind in Kansas 
City, Kan., to the George W. Johnson Manu- 
facturing Company, Kansas City, Mo., 
$587.50. A new porch at the School for the 
Blind in Kansas City. Kan.. to T. J. Glass- 
cock, Kansas City, Kan., for $849. All of 
the foregoing to be in accord with the plans 
and specifications prepared by John F. Stan- 
ton, State Architect.—F. W. Knapp, Secre- 
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Annapolis, Md.—The Maryland Geological 
Survey has awarded conditionally two con- 
tracts for materials to be used between 
Beltsville and Hyattsville on the new Bal- 
timore and Washington road. They aggre- 
gated $35,000. As the survey is anxious to 
have the work done as soon as possible, some 
assurances are required of the contractors 
that they can have the materials on hand 
before the winter months. 

Isids were also considered for a portion 
of the same road lying between Wesley 
Grove and Elkridge, but as the amounts 
asked were thought to be too high, all the 
> were rejected. New ones will be callea 
or. 

Citizens of Hyattsville are asking that an 
improved road be made between that town 
and Bladensburg, which is connected with 
Washington by a State road. The Survey 
has been considering a cutoff into Washing- 
ton, and, pending a final decision on that 
matter, nothing has been done on the Blaa- 
ensburg road; there is to be a general in- 
spection of the Washington route. 

Baltimore, Md.—The Sewerage Commission 
has decided to recommend to the Board of 
Awards that the contract for constructing 
the substructure and superstructure of the 
pumping station be awarded to the Noel Con- 
struction Compuny, Baltimore, at its bid for 
both of $298,955, and two sections of the 


east low level interceptor to Timothy J. 
O’Connell, of Dorchester, Mass., at $187,052 
for both. 

Boston, Mass.—George A. Kimball, Chief 


Engineer of Elevated and Subway Construc 
tion for the Boston Elevated Railway, has 
awarded the Raymond Concrete Pile Com- 
pany, of New York and Chicago, the contract 
for placing concrete piles for the founda- 
tions of the incline walls, at the north ap- 
proach to the East Cambridge extension of 
that road. 

Great Barrington, Mass.—The Water Com- 
mIssioners have awarded the contract for 
digging and filling the ditch for laying the 
Main street water pipe north from the pres- 
ent pavement to John L. Larkin, of Grear 
Barrington, at 18 cents per foot. 

Holyoke, Mass.—The fellowing bids were 
received by the Board of Public Works for 
constructing 2,400 feet of pipe sewer: Bryne 
Construction Company, Boston, $2.40 per lin- 
ear foot; Daniel O’Connell, $3.25; Rivers & 
Young, $*.20. 

Lawrence, Mass.—Wagenback & Son sub- 
mitted low bid to Council for paving Common 
street with granite blocks on a sand base, 
Portland cement grout, at $2.15 per square 
yard.—A. Marble, City Engineer. 

Lynn, Mass.—Ten bids for the laying of 
granolithic sidewalks, curbs and _ gutters 
were received by the Board of Public Works 
and the contract for such work as the board 
may do this year was awarded to John W. 
Sheehan, city; five-year guarantee goes with 
his bid, which was as follows: 17% cents per 
square foot for sidewalk, with a 16-inch ex- 
cavation, and 18 cents per square foot where 
a 20-inch excavation is made; 70 cents per 
linear foot for straight curbstones and 80 
cents per linear foot curved curbs; 54 cents 
per linear foot for gutters three feet wide 
and 20 cents per square foot for driveways. 

Michael McDonough, of Swampscott, bid 
16% cents and 18 cents per square foot for 
sidewalks; 80 cents and $1.05 per linear foot 
for curbs, straight and curved; 50 cents per 
linear foot for three-foot gutters and 20 
certs per square foot for driveways. 

Lynn Granolithic and Construction Com- 
pany’s bid was 18 and 20 cents per square 
foot for sidewalks; 73 and 80 cents per linear 
foot for curbs, straight and curved; 56 cents 
per linear foot for gutters, and 25 cents per 
square foot for driveways. 

David J. Sheehan bid 19.6 and 21 cents 
per square foot for sidewalks; 89 cents and 
$1.11 per linear foot for curbs; 58% cents per 
linear foot for gutters and 2414 cents per 
square foot for driveways. 

James J. Meany, of Boston, bid 17 and 20 
cents per square foot for sidewalks; 70 and 
90 cents per linear foot for curbs; 65 cents 
per linear foot for gutters, and 22 cents per 
square foot for driveways. 

Charles F. Dudley, of Reading, bid 19% 
cents and 21% cents per square foot for side- 
walks; 85 cents and $1.25 per linear foot for 
curbs; 63 cents per linear foot for gutters; 
21 cents per square foot for driveways. 

F. A. Wyman, Jr., of Boston, bid 30 cents 
and 32 cents per square foot for sidewalks; 
52 and 55 cents per linear foot for curbs; 
38 cents per linear foot for gutters, and 33 
cents per square foot for driveways. 

W. H. Duffee & Co., of Haverhill, bid 25 
and 28 cents per square foot for sidewalks; 
95 cents and $1 per linear foot for curbs; 
30 cents per linear foot for gutters, and 30 
cents per square foot for driveways. 

Warren Brothers bid 20 and 22 cents per 
square foot for sidewalks; 85 cents and $1.15 
per linear foot for curbs; 75 cents per linear 
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foot for gutters, 
foot for driveways. 

Cc. J. Duggan, of Roxbury, bid 19% cents 
per square toot for sidewalks; 90 cents and 
£3 cents for curbs; 20 cents per linear foot 
tor gutters, and 22 cents per square toot for 
driveways. 

Worcester, Mass.—The contract for 8,000 
yards of granite block paving was awarded 
to the Webb Granite and Construction Com- 
pany. 

Ann Arbor, Mich.—The contract for con- 
structing three miles of sewers has been 
awarded to E. L. Schneider, of Ann Arbor, 
at $9,466.—E. W. Groves, City Engineer. 

Detroit, Mich.—The bids submitted for 
work in constructing macadam roads were 
not complete, and were considered by the 
Board ot County Road Commissioners to be 
so high that all were rejected, with the pos- 
sible exception of one.—Edward N. Hines, 
Chairman. 

Flint, Mich.—The Board of Education has 
let the following contracts for school build- 
ing: General contract, Taylor & Malisky, 
Owosso, $37,548; heating, Edwin Sterner 
Company, Flint, $7,225; wiring, Edwin Stern- 
er Company, Flint, $560; plumbing, George L. 
McQuigg, Flint, $2,897.—W. C. Lewis, Secre- 
tary. 

Duluth, Minn.—The County Commissioners 
have awarded contracts in Commissioner P. 
J. Ryan’s district, where a great deal of 
highway improvement is planned this season. 
Nestor Vainio & Co. have the contract for 
cutting out a mile of the Chisholm road, 
40 feet wide, and grubbing it 24 feet wide, 
beginning at the range line between 59 and 
60-20 and running south; the consideration 
is $1 per rod. 

Contract has been awarded to another 
range firm of contractors for the cutting out, 
grubbing and corduroying of another mile of 
the Chisholm road, from the corner post be- 
tween sections 3 and 4, 9 and 10, 59-20, and 
south on the section line. The consideration 
is $1 per rod. 

Ernst Brothers have two contracts. One 
is for the cutting and grubbing of a mile 
of the Chisholm road, running south from the 
corner post between sections 9 and 10, and 
15 and 16, 59-20, at $1.25 per rod, and the 
other is for the clearing of the Chisholm 
road from the Caldwell Hoist south for a 
mile and one-half on the right of way of the 
Swan River logging road. The last con- 
tract calls for the expenditure of $75, with 
$25 additional for repairing the dam and 
bridge. 

John Bonnesberg and others will grade the 
Sturgeon Lake road from the quarter line 
in section 17, 61-21 south three miles, for 
$1,100. The road is to be graded 12 feet wide 
and 6 inches deep. The same contractors 
will cut and grub and ditch a 24-foot road 
with 16-foot corduroy in section 32, 61-21, 
for $2.25 per rod. 

Ole Johnsrud and others will cut out, 
grade and ditch two miles of the Tower and 
Itasca road, from the corner post between 
sections 8 and 9 and 16 and 17, 61-21, to the 
corner post between sections 10 and 11 and 14 
and 16, 51-21, at $1.75 per rod. 

John Hellstrom will ditch and cover with 
corduroy the Lavelle road, from the quarter 
post between sections 13 and 14, 56-20 south, 
as far as the road is cut out, for $1.25 per 


and 27 cents per square 


rod. 
Butte, Mont.—R. M. Bardsen & Co., P. 
Oren, Skogland & Nordstrum and S. 


Guymont offered bids for the building of 
wooden sidewalks; the bids were referred 
to the Street and Alley Committee. 

Al. Saner, R. M. Bardsen, Tim Reardon, 
S. P. Guymont, John Rafferty, Skogland & 
Nordstrum and Thomas Bowan offered bids 
for the construction of $1,000 worth of per- 
manent cement sidewalks. The bids were 
referred to the Street and Alley Committee. 

Bayonne, N. J.—Many proposals for public 
improvements were recently received, and 
these contracts were awarded: Sewer in 
West Thirty-fifth street to Martin Murray, 
$1,196.25; sewer in Forty-sixth street, be- 
tween the Boulevard and Avenue B, E. M. 
Mullen & Co., $614.40; improvement of Fif- 
teenth street, from the Boulevard to Avenue 
Cc, D. Donevan, $2,171.60; improvement to 
Fiftieth street, between Avenues B and C, 
and construction of sewer, Vincent Russo, 
$2,784.90; water contracts to Mullen & Co., 
$3,620.30, and D. Donevan, $4,409.70. 

Bloomfield, N. J.—M. J. Drummond & Co. 
were awarded the contract by the Town 
Council for furnishing 5,000 linear feet of 
4-inch, 6-inch, and 8-inch B. & S. coated 
water pipe, the 4-inch pipe to weigh about 
22 pounds per foot; the 6-inch pipe to weigh 
about 30 pounds per foot; the 8-inch pipe 
to weigh about 48 pounds per foot; quota- 
tions being made f. o. b. cars Bloomfield, 
N. J., and delivering in carload lots, as re- 
quired. 

Jersey City, N. J.—The Board of Street and 
Water Commissioners. John J. Heavey, 


President: and George T. Boulton, Clerk, has 
awarded contract to Van Keuren & Son, 
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Grand and Prior streets, for repairing with 
Belgian block pavement of West Newark 
avenue, at 791% per cent. of standard, the 
standard being as follows: 370 cubic yards 
sand filling, $1.60; 12,500 square yards repav- 
ing on 6-inch concrete base, at per square 
yard, $1.50; 2,000 linear feet curb stone, 5x16 
inches, set in concrete, at per linear foot, 90 
cents; 800 square feet bridge stone, laid on 
eoncrete, at per square foot, 60 cents; 6,800 
linear feet of curbstone, dressed and reset 
in concrete, at per linear foot, 35 cents; 
1,000 square feet bridge stone, dressed and 
relaid on concrete, at per square foot, 25 
cents; 30,000 square feet flagging stone, 
dressed and relaid, at per square foot, 2 
cents; 40 manhole heads reset, each $2; 12 
water gate boxes reset, each $2; 437,500 
blocks, clipped, per M, $10. 

Bernard Gannon, of Graham street, was 
awarded contract for constructing sewer in 
Summit avenue, at 93 per cent. of the fol- 
lowing standard: 630 linear feet of 18-inch 
vitrified pipe sewer, per linear foot, $3.20; 
500 cubic yards of rock excavation, per cubic 
yard, $4; 35 cubic yards of concrete, per 
cubic yard, $7; 3 cubic yards of brick mason- 
ry, per cubic yard, $8; 10,000 feet B. M. 
sheathing, per M feet, $25; 1 receiving basin 
and connections, $85. 

Charles O’Neill, of Dwight street, has con- 
tract for constructing sewer in Stagg street, 
at 95 per cent. of the following standard: 
654 linear feet of 18-inch vitrified pipe 
sewer, per linear foot, $3; 654 cubic yards of 
rock excavation, per cubic yard, $4; 10 cubic 
yards of concrete, per cubic yard, $7; 10 
cubic yards of brick masonry, per cubic 
yard, $8; 10,000 feet B. M. sheathing, per 
M feet, $30; 7 receiving basins and connec- 
tions, per basin, $85. 

The Board of Finance has concurred in 
the contract arranged by the Water De- 
partment with the Pennsylvania Railroad for 
a period of twenty-five years; the prices 
fixed are 45 cents a thousand cubic feet 
outside the corporate limits of Jersey and 60 
cents a thousand cubic feet within the limits. 
J. William Griffin, Superintendent of Meters, 
arranged the terms of the contract with 
the approval of Commissioner Louis L. 
Finke, who has supervision of the Water 
Department, and Mayor H. Otto Wittpenn. 

Perth Amboy, N. J.—Only one bid was re- 
ceived by the Board of Aldermen May 11 for 
supplying 3,000 feet of fire hose, that of the 
Eureka Fire Hose Manufacturing Company, 
of New York, for the Paragon brand at $1 
per foot, and the contract was awarded at 
that figure. 

Salem, N. J.—The following bids for the 
Penn’s Grove and Dancer’s Mill road were 
received by the Board of Chosen Freehold- 
ers: E. C. Humphrey & Co., Hackensack, 
N. J., $27,333; B. F. Sweeten & Co., Camden, 
N. J., $27,949; J. F. Shanley Co., Philadel- 
phia, Pa., $29,600; George F. Snyder & Co., 
Philadelphia, Pa., $25,271.—J. F. Ayres, Di- 
rector of Board. 

Amsterdam, N. Y.—Thomas Leonard was 
awarded contract for paving portions of 
Market, Livingston, Church, Walnut and 
West Main streets, with Mack block on a 
6-inch concrete foundation at from $2.56 to 
$2.67 per square yard.—F. E. Crane, City En- 
gineer. 

Albany, N. Y.—The Board of Contract and 
Supply has awarded the contract for the 
improvement of Broad street, from Second 
avenue to Seymour avenue, to M. F. Dollard. 
The contracts for the laying of sewers in 
Park avenue and in Thornton street, from 
Third street to Livingston avenue, were 
awarded to John Doyle. 

Kingston, N. Y.—H. W. Otis Company, 
New York City, sublet steam heat and 
plumbing contract to the Canfield Suppiy 
Company, Rondout, for a two-story fire sta- 
tion; cost, $25,000. 

New York, N. Y.—Bids were received as 
follows on May 12 by the Board of Water 
Supply for the construction of the Wallkill 
pressure tunnel, being a portion of Wallkill 
division of the Catskill aqueduct, crossing 
under the valley of the Wallkill River, in the 
towns of New Paltz and Gardiner, Ulster 
County, New York: S. Pearson & Son, First 
avenue and Thirty-third street, New York, 
$3,305,000; MacArthur Bros. Co.,‘11 Pine 
street, New York, $4,352,000; T. A. Gillespie 
Company, 90 West street, New York, $4,685,- 
000; Bradley Contracting Company, 172 Bow- 
ery, New York, $25,003,730,000; the last. fig- 
ure is reported to be an error in tabulation. 

The Calumet Construction Company has let 
plastering contract to Alex. Dickson for a 
three-story engine and hook and ladder house 
for the Fire Department; cost, $65,000. 

The Thomas J. Buckley Construction Com- 
pany was low bidder, at $14,313 and $14,063, 
for erecting two buildings for engine com- 
panies for the Fire Department. 

Forty proposals in all for the construc- 
tion of six sections of the Fourth ave- 
nue subway, Brooklyn, were received by the 
Public Service Commission. Each of the six 
sections of the subway was bid for sepa- 
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Under the terms laid down by the 
bids for pipe galleries were to 
be made separate from bids for railroad 
work, but, with one exception, each bidder 
put in a figure for both subway proper and 
pipe gallery. The exception was James P. 
Graham, who bid for the railroad work alone 
for section 5. The sections are: 

Section 1, from Nassau street to Willough- 
by street; section 2, from Willoughby street 
to Ashland place; section 3, from Ashland 
place to Sackett street; section 4, from 
Sackett street to Tenth street; section 5, 
from Tenth street to Twenty-seventh street; 
section 6, from Twenty-seventh street to 
fForty-third street. 

In addition to the following recorded bids 
the Westinghouse, Church and Kerr Con- 
struction Company submitted bids which, it 
was announced, were not in accordance with 
the specifications, but which would be con- 
sidered by the Commissioners. The amounts 
of these were not announced. 

Section No. 1—James P. Graham, railroad 
work, $1,020,476.55; pipe galleries, $101,374.55. 
William Bradley, railroad work, $1,690,903; 
pipe galleries, $189,150. The Borough Con- 
struction Company and Charles Cranford, 
railroad work, $1,464,705.12, pipe galleries, 
$150,015.36. Milliard Construction Company, 
railroad work, $1,517,919.72; pipe galleries, 
$153,305. Rogers & Haggerty, railroad work, 
$1,374,000; pipe galleries, $118,000. Cranford 
Company, railroad work, $1,941,978; pipe gal- 
leries, $200,864. S. Pearson & Son, Inc., rail- 
road work, $1,476,459; pipe galleries, $162,763. 
Degnon Contracting Company, railroad work, 
$1,506,190; pipe galleries, $136,590. Gore En- 
gineering and Contracting Company, railroad 
work, $1,685,427.80; pipe galleries, $232,572. 

Section No. 2.—William Bradley, railroad 
work, $3,436,019; pipe galleries, $58,695. Mil- 
liard Construction Company, railroad work, 
$3,729,444.08; pipe galleries, $38,987. Cran- 
ford Company, railroad work, $5,231,495.25; 
pipe galleries, $80,507. Degnon Contracting 
Company, railroad work, $5,750,085; pipe gal- 
leries, $34,750. 

Section 3—William Bradley, railroad work, 
$3,392,091.50; pipe galleries, $208,135. Cran- 
ford Company, railroad work, $4,809,574; pipe 
galleries, $250,935. Degnon Contracting Com- 
pany, railroad work, $4,766,587; pipe galleries, 
$121,210. 

Section No. 4—William Bradley, 
work, $2,851,620.60; pipe galleries, 
Milliard Construction Company, 
work, $2,456,155.02; pipe galleries, $280,383. 
S. Pearson & Son, Ine., railroad work, 
$2,659,631; pipe galleries, $258,790. Gore En- 
gineering and Contracting Company, rail- 
road work, $2,828,195.50; pipe galleries, $308,- 
877.50. Washington Contracting Company, 
railroad work, $3,090,000; pipe galleries, 
$215,000. KE. E. Smith, railroad work, $2,283,- 
553.30; pipe galleries, $206,672. 

Section No. 5—James P. Graham, rail- 
road work, $1,413,635; no bid on pipe gal- 
leries. William Bradley, railroad work, 
$3,097,764.10; pipe galleries, $428,715. Milliard 
$2,595,503.32; pipe galleries, $415,180. S. Pear- 
son & Son, Inc., railroad work, $2,508,031; 
pipe galleries, $327,229. Gore Engineering 
and Contracting Company, railroad work, 
$2,.837,908.15; pipe galleries, $414,969.50. E. E. 
Smith Contracting Company, railroad work, 
$2,218,566; pipe galleries, $303,512. Phoenix 
Construction Company, railroad work, $3,128,- 
000; pipe galleries, $481,000. Tide Water 
Building Company and Thomas B. Bryson, 
railroad work, $1,945,640.50; pipe galleries, 
$251,076. 

Section No. 6—William Bradley, 
work, $3,523,435.05; pipe galleries, 
Milliard Construction Company, 
work, $3,326,412.25; pipe galleries, $200,205. 
S. Pearson & Son, Inc., railroad work, $3,- 
632,624; pipe galleries, $184,316. E. E. Smith 
Contracting Company, $2,808,982.80; pipe gal- 
leries, $173,665. The Remington & Sherman 
Company and the F. W. Carlin Construction 
Company, railroad work, $2,799,000; pipe gal- 
leries, $299,000. 

The number of bids received were far in 
excess of those received at any previous 
bidding for subways in this city. The Com- 
mission will announce its decision within the 
time specified by law, which is twenty days 
from the date of the opening of the bids. 
There were more bids for section No. 1 than 
any other, and this may be due to the atti- 
tude of Comptroller Metz, who has repeated- 
ly declared that only a small sum would be 
available for subway work for some time to 
come. The estimate of the cost of the six 
sections made by the Commission’s engineers 
is about $15,000,000. 

Rochester, N. Y.—The Board of Contract 
and Supply has awarded the following con- 
tracts for flushing streets: North Fitzhugh 
street, Exchange street, Main street west, 
Spring street, West avenue and Plymouth 
avenue north, George Bantel’s Sons, $1,564; 
Clarissa street, Genesee street and Plymouth 
avenue south, William Baker, $1,019.32; Gibbs 
street and East avenue, William Schaubert, 
$340; St. Paul street, section 2, George Ban- 


rately. 
Commission, 


railroad 
$325,805. 
railroad 


railroad 
$217,950. 
railroad 


MUNICIPAL JOURNAL AND ENGINEER 


tel’s Sons, $493; Monroe avenue, from Good- 
man street to Highland avenue, William H. 
Sours, $578; University avenue, from Main 
street east to Merriman street, William H. 
Sours, $374; St. Paul street, section 1, George 
Bantel’s Sons, $323; Lake avenue and State 
street, George Bantel’s Sons, $1,564. 

Schenectady, N. Y.—Stoddart & Weathers, 
New York City, have been selected archi- 
tects for a $600,000 Court House. 

Whitesboro, N. Y.—Architect W. G. Frank, 
Utica, has let general contract to E. E. 
Crane, Whitesboro, for a two-story and base- 
ment fire engine house for the Village Trus- 
tees; cost, $5,000. 

Cincinnati, O.—There was but one bidder 
for the collection and disposal of garbage, 
the Cincinnati Reduction Company, which 
now has the contract, and it is thought the 
Committee will report to Council in favor 
of acceptance; the company has a plant in 
operation on the river at what is known as 
West Side. The bid of the Cincinnati Re- 
duction Company was: If the contract be but 
for one year, $93,000, to be paid company. 
If it be for five years, then the proposal is: 
First year, $89,000; second, $91,000; third, 
$93,000; fourth, $95,000; fifth, $97,000. This 
is in advance over the price paid the com- 
pany in the past. The contract, made in 
January, 1902, for the removal of garbage 
for five years, from June 1, 1902, and for 
dead animals and animal offal for three 
years, after July, 1903, is: 1902, part of 
year only, $438,600; 1903, $76,600; 1904, $77,500; 
1905, $78,500; 1906, $80,400; 1907, part of year 
only, $35,400. In December, 1904, there was 
an additional contract to cover annexed vil- 
lages at $2,000 a year. In May, 1907, a con- 
tract was made for a year at $86,960. The 
receiving of the bids would indicate the 
abandonment of the idea to build a municipal 
garbage disposal plant. 

Fostoria, O.—After a second call for bids 
a contract has been given for a sewer on 
Columbus avenue and Town street to George 
M. Fink of this city at $5,498. 

Middletown, O.—Philip Menger is low bid- 
der and has the contract for the water mains 
on North and Lebee streets, at 111% cents 
per linear foot. 

Wellsville, O.—John M. Ryan of East Liv- 
erpool, has the contract for paving Four- 
teenth street at $1,600; he will use high-grade 
vitrified fire brick. 

Youngstown, O.—Bids for the Dewey ave- 
nue sewer, the sidewalk contracts and 
crosswalk construction have been tabulated. 
Anthony O’Horo is low bidder for the Dewey 
avenue sewer at $1,878.80, while Sherman De 
Groodt bid $1,939.25. Turner & Olson are low 
for crosswalks as well as sidewalk repairing 
and relaying. Mike Joyce is low for artificial 
sidewalk construction, while three are tied 
for new sidewalks of stone. They are Turner 
& Olson, Mike Joyce and Anthony O’Horo. 
All three bid 13%, cents per square foot. 

Portland, Ore.—On the ground that there 
will be a deficiency in the city’s finances be- 
fore the end of the present year, the Fire 
Committee of the Executive Board, on the 
advice of Mayor Lane, has refused to award 
the contracts for four fire engines and two 
combination hose and chemical wagons, for 
which bids were recently received. This 
will mean that no additional fire protection 
will be given to Portland this year unless 
the City Council orders the Mayor and the 
Executive Board to award the contracts. 

The Executive Board has awarded the con- 
tract for paving East Thirty-seventh street 
with crushed rock over the objections of 
the Mayor, who declared that the bid was 
too high, as it exceeded 10 per cent. more 
than the estimate of the City Engineer; the 
property owners on the street signed a state- 
ment to the effect that although the bid 
was greater than the estimate of the City 
Engineer, they were ready and willing to 
pay for the work as soon as the contract 
was completed. 

Allentown, Pa.—The Highway Committee 
of Councils considered the bids of George H. 
Hardner and Clader & Martz for sewers and 
recommended the award of five to the latter 
firm, the low bidders, and two, the Green 
street and the Penn street sewers, to Mr. 
Hardner, the low bidder for this work. 

The work of cleaning the monument will 
be done by Bitting & Kufen, the lowest bid- 
ders, at $45. 

Contract for 8-room school building was 
awarded to Robert Rathbun, Allentown, Pa., 
at $33,596.—T. P. Wenner, Secretary School 
District. 

California, Pa.—Bids were received for 
street improvements from the following con- 
tractors: James Nixon, Thomas Barrett, 
Ferry & Co., A. C. Devine, McCrady Bros., 
Maynard & Flynn, Owens & Donatelli, Rine- 
hardt Bros., Hastings & Piper, Thomas 
Sweeney, Uniontown Construction Company, 
Thomas Arrigo, Charlevoi Paving and Con- 
struction Company, Patsy Christmos, Nee- 
land & Daily, F. J. Erbeck, Hallam Con- 
struction Company, Thony Petrio, Richard- 
son Construction Company, Sawders Con- 
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struction Company, Rochester C. & S. Com-- 
pany. ‘he items of the successful bidders, 
James Nixon, were, for grading, 29 cents per 
cubic yard; Beaver Valley curbing, 65 cents;. 
Cleveland, curbing, 72 cents; Mack paving. 
brick, $1.39; Porter National, $1.40; Standard, 
$1.34; American S. P. Company, $1.39; Penn. 
Clay Company, $1.32; P. & B., $1.25; P. & M., 
$1.26; J. M. P., $1.31. 

Chester, Pa.—The following bids were 
opened on May 4 by the Select and Common. 
Councils for paving Parker street, from 
Fifth to Sixth streets, and Concord avenue: 
For paving Parker street: Martin B. Bun- 
yea, vitritied shale beveled edge Grafton 
block, $2.23 per square yard; Auburn block, 
$2.28; Eagle, $2.35; Saxton, $2.35. Barber 
Asphalt Paving Company, 114 Liberty street, 
New York, sheet asphaltum, no guarantee, 
$2.16 per square yard; 5-year guarantee, 
$2.16; 10-year guarantee, $2.24. John Hanna 
& Sons, Auburn block, $2.29 per square yard; 
Eagle, $2.23; Saxton, $2.27; standard Clear- 
field, $2.31; Pennsylvania clay, $2.36; Patton, 
$2.31; Metropolitan, $2.47; Grafton, $2.26; 
Mack, $2.33; Pittsburg, $2.35. For paving 
Concord avenue: John Hanna & Sons, Au- 
burn block, $2.29 per square yard; Eagle, 
$2.33; Saxton, $2.27; standard Clearfield, 
$2.31; Pennsylvania clay, $2.36; Patton, $2.31;3. 
Metropolitan, $2.47; Grafton, $2.26; Mack fire 
clay block, $2.33; Pittsburg fire clay block, 
$2.25. Barber Asphalt Paving Company, no 
guarantee, $2.16 per square yard; 5-year 
guarantee, $2.16; 10-year guarantee, $2.24. 
Martin B. Bunyea, Grafton block, $2.23 per 
square yard; Auburn, $2.28; Eagle, $2.35; 
Saxton, $2.35 (awarded contract). 

The Barber Asphalt Paving Company was 
the only bidder and was awarded the con- 
tract for the paving of Market street, from 
Seventh to Ninth streets, and Eighth street 
westerly, from Edgemont avenue, at $2.16 
per square yard, no guarantee; 5-year guar- 
antee, $2.16; 10-year guarantee, $2.24. 

Cresson, Pa.—Contract has been let to 
J. L. Elder, of Ebensburg, for the curbing 
and grading on the streets with which the 
new State road will connect, at 72 cents 
per linear foot, placed. The contract for the 
guttering of First street was awarded the 
Maryland Company of Philadelphia, at $1.49 
per square yard. 

Greensburg, Pa.—Bids were received, May 
11, for building sewers, as follows: West- 
moreland Construction Company, $3,683.38; 
Hastings, Owen & Piper, $4,062.30; Geo. W. 
Howell, $4,180.50; Bush, Evans & Co., $5,- 
956.40; Deemer & Wentling, $4,143.11; Ferry 
& Co., $4,908.12; Neelen & Dailey, $4,455; 
Emery & King, $4,965.92; Walter M. Painter, 
$5,691.62. The bid of the lowest bidder, the 
Westmoreland Construction Company, was as 
follows: For 540 feet 24-inch vitrified pipe, 
6 feet deep, rock, $1.40 (mean of all bids 
$1.71); for 770 feet 15-inch pipe, 6 feet deep, 
clay, $0.70 (mean of all bids $0.877); for 
1,210 feet of 12-inch pipe, 80 feet deep, rock, 
$0.90 (mean of all bids $0.96); for 2,124 feet 
of 10-inch pipe, 7 feet deep, clay, $0.50 (mean 
of all bids $0.61); for manholes, 8 feet deep, 
32; 7 feet deep, $30; wages of common 
labor, $1.25 per day.—Warren Mitchel, Boro 
Engineer. 

Erie, Pa.—Six paving contracts have been 
awarded, of which John McCormick & Sons 
were the successful bidders for five and 
Mayer Brothers got the other. The only 
sewer contract was awarded to V. D. Hichen- 
laub. 

The contracts awarded to John McCor- 
mick & Sons were as follows: Paving, curb- 
ing and yrading of Ash street, from Eighth 
to Ninth: Sheet asphalt, including base, 
$1.70 per square yard; 55 cents per lineal foot 
for natural stone curbing, and 45 cents for 
artificial stone. Ash street, from Ninth to 
Twelfth, same; Ash street, from Twelfth to 
Fourteenth; Fifth street, from Walnut to 
Cherry, and Ninth street, from Ash to the 
P. & E. tracks, at same rate. 

Mayer Brothers received the contract for 
paving, grading and curbing of Twelfth 
street, from Parade to East avenue, their 
bid being $1.70 per square yard for sheet 
asphalt and base, 55 cents per lineal foot for 
natural stone curb, and 43 cents for arti- 
ficial. 

The contract awarded to V. D. Eichenlaub 
was for the construction of a 9-inch sewer 
in Twenty-sixth street, from State 280 feet 
west; his bid was 75 cents per foot for 9- 
inch pipe, 35 cents for 6-inch pipe, 75 cents 
for Y & T pipe, and $35 for each manhole. 

Hazleton, Pa.—Bids for rewiring the City 
Hall were received as follows: Houseknecht 
& Goss, $300; Thomas Engineering Com- 
pany, $75; Hazleton Machinery & Supply 
Company, $160; Jere Woodring & Co., $75; 
the Thomas Engineering Company was 
awarded the contract. 

For the furnishing of a filing cabinet the 
bids were as follows: Kellmer Piano Com- 
pany, $67; McHose & Curry, $92.50; Hazleton 
Manufacturing Company, $125; the Kellmer 
Piano Company being low bidder was award-- 
ed contract. 
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McKeesport, Pa.—In submitting bids for 
furnishing 1,000 feet of fire hose, the Hunkle- 
Hunter Company, of Pittsburg, and the 
Kelly Hardware Company, city, neglected to 
sena bonds with their bids and they were 
thrown out; other bidders were the Pitts- 
burg Rubber and Leather Company, 80 cents 
per foot; S. F. Hayward Company, 80 cents; 
Fabric Fire Hose Company, 95 cents; Na- 
tional Hardware Company for the Revere 
company, 90 cents. The Fire Committee 
recommended the purchase of the Sphinx 
brand of the Pittsburg company, at 80 cents 
per foot. 

Two bids were received for the construc- 
tion of a retaining wall at the rear of No. 4 
fire station, in the Ninth Ward. U. G. 
Johnston bid $749.95 and John A. Johnston 
bid $864.55; it was recommended that the 
contract be awarded the low bidder. 

3ids for 800 feet of woven wire fence at 
the West Fifth avenue point in the Tenth 
Ward were opened as follows: White & 
McClure, $127; D. T. Tidrich, $115; J. G. 
Mercer, $165; A. M. Hilty, $148.25; Sutton & 
Gilbert, $182; D. A. Stratton, $154; on mo- 
tion of T. F. Cavanaugh it was recommended 
that the contract be awarded to Mr. Tidrich, 
the low bidder. Bids were opened for a 
flight of wooden steps on Packer street, and 
practically the same firms bid; Contractor 
Tidrich put in the lowest proposal for this 
work, $78, and it was recommended that he 
be awarded the contract. The names of the 
bidders were the same for the construction 
of wooden steps on Cherry street, Seventh 
Ward. This contract was recommended 
awarded to A. M. Hilty, at his bid of $123. 

Philadelphia, Pa.—The following bids for 
sprinkling macadamized roads for the year 
1908 have been opened by the Acting Di- 
rector of Public Works. The bidders were: 
David Peoples, $6.40 a day for each team; 
David McMahon, Third District, $5.24, entire 
city, $5.75; James Irwin, First District, $5.45, 
entire city, $7; M. J. MeGunn, Second Dis- 
trict, $6; Michael McNulty, Second District, 


$5.75; John R. Leewright, Second District, 
$6, entire city, $7; Daniel S. Bader, Second 
District, $4.75; Richard P. Bennis, Fourth 
District, $6.80. 

Newport, R. I.—Booth Brothers were 


awarded the contract for furnishing 200,000 
paving blocks. 

Fort Worth, Tex.—The county has let a 
contract to the West Texas Bridge Company, 


of Weatherford, for two steel bridges to 
be erected in the county.—C. J. McKenna, 
County Auditor. 

Seguin, Tex.—L. J. Dielman, of San An- 


tonio, has been awarded contract to prepare 
plans for new City Hall and fire station. 

Salt Lake City, Utah.—Contractor Ken- 
nedy, of Fargo, N. D., has captured another 
big contract. On one big job for $117,000 he 
was the low bidder and was given the 
contract, and on another for $73,000, a Salt 
Lake firm, Davis & Heiser, underbid Mr. 


Kennedy $2,800—but after thinking the mat- 
ter over and considering the high quality 
of work Mr. Kennedy had been doing for 


years on the sewer contracts, Council award- 


ed Mr. Kennedy the job at his original 
figures. 
Lynchburg, Va.—The following bids were 


received for constructing the D street via- 
duct: Monday Construction Company, Knox- 
ville, Tenn., $60,411.50; W. M. Torrence, New 


York, $53,632.90; T. G. Shae, New Orleans, 
$58,343.95; Aberthaw Construction Co., Bos- 
ton, $53,723.74; E. G. Nave Brothers Com- 


pany, Portsmouth, O., $51,221.80; McCormick 
& Co., Philadelphia, $51,807.89; Gaither Con- 
struction Company, Manasas, $46,529.80; 
Faragher Engineering Company, Ashville, 
N. C., $43,009.03: J. Henry Miller, Baltimore, 
Md., $87,174.16; Blackstaff Engineering Com- 
pany, Philadelphia, $51,732.82; Heines Broth- 
ers & Co., Canal Dover, O., $46,845.16; Merrill 


Frazier Company, New York, $55,341.50; 
Scott Brothers, Hardy, W. Va., $50,263.90; 


Lane Brothers Company, Lynchburg, $60,- 
112.40; Baltimore Ferro-Conecrete Company, 
$52,194.18; Concrete Steel Company, Cincin- 
nati, $53,883.66; Blackford, Pettit Barber 
Company, Knoxville, $44,934.12; Schillinger 
Brothers Company, Columbus, O., $45,248.18; 
Chas. B. Clarke, Baltimore, $57,015.05; Cur- 
tis & Shumlay, Lynchburg, $55,180.35; W. W. 
Lindsay & Co., Philadelphia, $59,900.40; Luck 
Construction Company, Roanoke, $73,594.90; 
E. M. Lisle & Co., Birmingham, $66,034.25; 
Hennebeck Construction Company, New 
York, $81,890.25; Cramp & Co., Philadelphia, 
$71,937.52. The items of the successful bid- 
der, the Faragher Engineering Company, 
Asheville, N. C., for 1,350 cubic yards of 
earth excavation, 58 cents; 150 cubic yards 
of rock excavation, $1.16; 425 cubic yards 
pipe trench excavation, 46 cents; 6,000 cubic 
yards of earth fill approaches, 58 cents; 500 
square yards of sodding, 87 cents; one-half 
acre of seeding, $15; 640 linear feet of pipe 
railing, 93 cents; 100 tons of steel bars, $52; 
800 cubic yards of concrete, Class A, $5.06; 
500 cubic yards Class B, $7.73; 940 cubic 
yards Class C. $5.55; 620 cubic yards Class D, 
$6.04; 40 cubic yards Class E, $11.55; 1,10 
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cubic yards Class F, $9.38; 55 cubic yards 
Class G, $2.93; 20,000 square feet of surface 
dressing, 6 cents; 364 linear feet of cast-iron 
drain pipe, 70 cents; 1,900 linear feet of elec- 
tric ducts, 14 cents; 8 single lamp posts, 
$17.25; 4 cluster lamp posts, $23; 712 square 
yards of brick pavement, $2.24; 560 square 
yards of broken stone roadway, 87 cents; 500 
linear feet of plank sidewalk, 58 cents. 
Roanoke, Va.—The following bids were re- 
ceived for sewer extension southwest, west 
of Fourth street, south of Highland avenue: 
Roanoke Concrete Company, $5,028.25; R. N. 
Bibb, $4,152.45; C. Markley, $3,443.10; B. R. 
McGee & Co., $3,270.93. The items of the 
lowest bidder were: For furnishing and lay- 
ing 563 linear feet of 10-inch terra-cotta 
pipe, 20 cents; 4,345 linear feet of 8-inch 
pipe, 16 cents; 2,780 linear feet of 6-inch, 
10 cents; 16 10x6 Y’s, 91 cents; 120 8x6 Y’s, 
661%, cents; 595 linear feet of 10-inch ditch, 
dig and backfill, 20 cents; 4,585 linear feet of 


8-inch, 25 cents; 2,780 feet of 6-inch, 18 
cents; 12 manholes, complete, $25; 6 lamp 


holes, $4. 

The following bids were received for sewer 
extension in Franklin road, Maple avenue, 
Bluff avenue, ete.: Roanoke Concrete Com- 
pany, $3,567.15; B. R. McGee & Co., $3,079.86; 
R. M. Bibb, $2,933.80; C. Markley, $2,623.80. 
The items of the lowest bid were: 1,232 linear 
feet 10-inch terra-cotta pipe, furnishing and 
laying, 25 cents; 2,078 linear feet of 8-inch 
pipe, 20 cents; 1,880 linear feet of 6-inch, 12 
cents; 24 10x6 terra-cotta Y’s, $1; 64 8x6 Y’s, 
70 cents; 1,290 linear feet 10-inch ditch, dig 
and backfill, 40 cents; 2,206 linear feet of 88- 
inch ditch, 30 cents; 1,880 feet of 6-inch ditch, 
15 cents; 7 manholes, $20; 2 lamp holes, $3. 

The following bids were received for sewer 
construction on Marshall avenue, Seventh 
street and alley south of Marshall avenue 
west of Seventh street: G. Markley, $328.64; 
R. M. Bibb, $328. For sewer in alley north 
of Day avenue, Fourth to Fifth streets: 
R. M. Bibb, $361.06; G. Markley, $373.20. 


The following bids were received for the 


Lick Run drain: R. M. Bibb, $5,580.50; C. 
Markley, $5,273; Roanoke Concrete Com- 
pany, $4,760.25; Muddiman & Co., $4,661. 
The items of the low bidder were: 390 cubic 
yards rubble masonry in wall, $6; 90 cubic 


yards of concrete invert bottom, $7; 139 cubic 
yards concrete slab top, $9; 1,100 cubic yards 
excavation, including widening foundation, 
40 cents. Bids were also received for the 
drain south of Loudan, west of Sixth 
street: Roanoke Concrete Company, $932.30; 
R. M. Bibb, $840.74; C. Markley, $726.40; 
B. R. McGee & Co., $665.90. The following 
were the bids for the drain north of Gilmer, 
from Twelfth to Thirteenth: Roanoke Con- 
crete Company, $1,343.28; R. M. Bibb, $1,- 
275.72; C. Markley, $1,053.40; D. R. McGee & 
Co., $1,009.57.—W. B. Bates, City Engineer. 

Rutland, Vt.—C. L. LeBeouf, of Vergennes, 
has been awarded contract for new Town 
Hall to be erected, cost $25,400. 

Wheeling, W. Va.—The following are the 
bids received by Captain F. C. Boggs, Corps 
Engineers, U. S. A., Wheeling, for furnishing 


American Portland cement, (a) 6,000 bbls. 
in sacks, (b) 500 bbls. in wood, (c) total 
cost, (d) brand furnished; 7% cents is al- 


lowed by each company for return of sacks; 


J. E. Wright Company, Wheeling, (a) (two 
bids), 1st Grantband, 2d Alma, $1.57 and 
$1.50, (b) (2 bids) $1.57 and $1.50, (c) (2 


The Ironton Port- 


bids), $10,205 and $9,750. 
Ironton, O., (a) 


land Cement Company, 


$1.42, (b) $1.52, (c) $9,280, (d) Limestone. 
D. J. Kennedy Company, Pittsburg, Pa., (a) 
$1.57, (b) $1.59, (c) $10,215, (d) Bath. The 


Cumberland Hydraulic Cement and Manu- 
facturing Company, Cumberland, Md., (a) 
$1.61, (b) $1.64 (c) $10,480, (d) Dragon. Le- 
high Portland Cement Company, Allentown, 
Pa., (a) $1.62, (b) $1.64, (c) $10,540, (d) 
Lehigh. Alpha Portland Cement Company, 
Pittsburg, Pa., (a) $1.57, (b) $1.59, (ce) 
$10,215, (ad) Alpha. The Atlas Portland Ce- 
ment Company, New York, N. Y., (a) $1.568, 
(b) $1.59, (ec) $10,203, (d) Atlas. Alsens 
Am. P. Cement Works, New York City, N. 
Y., (a) $1.615, (b) $1.615, (c) $10,497, (d) 
Alsen. Miller & Coulson, Pittsburg, Pa., (a) 
$1.62, (b) $1.57, (c) $10,505 (d) Penn-Allen. 

Green Bay, Wis.—Council has awarded con- 
tracts for street paving to the Andrews As- 
phalt Paving Company, using Bermudez Lake 
asphalt, on five streets, the bids on which 
were as follows: 

Main street, from the east end of the 
bridge over East River to the east line of 
Pleasant street, and Pleasant street, from 
the north line of Main street to the north 
line to Cedar street: P. McDonnell, $18,- 
009.72; R. F. Conway Company, $19,600; Bar- 
ber Asphalt Paving Company, $21,090; An- 
drews Asphalt Paving Company (using Land 
asphalt), $16,813.80; Andrews Asphalt Com- 
ay (using Bermudez Lake asphalt), $19,- 
226.45. 

Broadway, from the north line of James 
street south to the tracks of the Chicago 
& Northwestern Railway Company: P. Mc- 
Donnell, $57,124.31; R. F. Conway Company, 
$61,800; Barber Asphalt Paving Company, 
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$62,265; Andrews Asphalt Paving Company 
(using Land asphait), $53,152.20; Andrews 
Asphalt Paving Company (using Bermudez 
Lake asphalt), $59,977.63. 

West Mason. street, from the east line of 
Broadway east to the tracks of the Chicago 
& Northwestern Railway Company: P. Mc- 
Donnell, $1,207.80; R. F. Conway Company, 
$1,500; Barber Asphalt Paving Company, 
$1,533.25; Andrews Asphalt Paving Company 
(using Land asphalt), $1,125.60; Andrews As- 
phalt Paving Company (using Bermudez 
Lake asphalt), $1,270.32. 

Madison street, from the south 
Main street to the north line of Porlier 
street: P. McDonnell, $41,899.81; R. F. Con- 
way Company, $42,000; Barber Asphalt Pav- 
ing Company, $43,190; Andrews Asphalt Pav- 
ing Company (using Land asphalt), $35,738; 


line of 


Andrews Asphalt Paving Company (using 
Bermudez Lake asphalt), $40,168. 
Monroe avenue, from the south line of 


Porlier street south to the city limits: P. 
McDonnell, $14,856.50; R. F. Conway Com- 
pany, $15,000; Barber Asphalt Paving Com- 
pany, $15,100.50; Andrews Asphalt Paving 
Company (using Land asphalt), $12,519.75; 


Andrews Asphalt Paving Company (using 
Bermudez Lake asphalt), $14,034. 
Loyal, Wis.—The Village Board has 


awarded contracts for equipment for the 
municipal electric light plant as _ follows: 
For gas engine and producer to the Na- 
tional Meter Company, 84 Chambers street, 
New York, N. Y.; pumps to Goulds Manu- 
facturing Company, of Seneca Falls, N. Y., 
and for generator and switchboard to the 
Western Electric Company, 259 South Clin- 
ton street, Chicago, Ill. Bids were received 
April 23.—W. G. Kirchoffer, Engineer, Madi- 
son, Wis.; J. M. Philpott, Village Clerk. 

Milwaukee, Wis.—The Board of Public 
Works has awarded contract for the con- 
struction of a relief sewer in Chicago, Mil- 
waukee, Buffalo and Jefferson streets, to 
George J. Zimmerman, 3102 McKinley boule- 
vard, Milwaukee, at $9.89 per linear foot. 

The Board of Public Works has awarded 
contract to R. J. Hickey for the construc- 
tion of a sewer in Townsend street, from 
Twenty-seventh to Thirtieth streets, and in 
Twenty-seventh street, from Townsend to 
Keefe avenues, 1,730 feet in length, and 
from 15 inches to 84 inches in diameter, at 
$9.69 per linear foot.—Charles G. Poetsch, 
City Engineer. 

Brantford, Ont., Can.—The contract for 
constructing a storage reservoir here has 
been awarded by the city to H. F. Mooers, 
of Kingston, Ont., at $15,000.—T. Harry 
Jones, City Engineer. 

PATENT CLAIMS 
886,182. Road-Working Machine. William B. 

Brothers, Illiopolis, Ill. Serial No. 371,704. 

In a road-working machine, the combina- 
tion of a pair of surface working elements 
disposed parallel, a platform, a cross beam 
at the center of the platform, adjusting 
levers mounted on the beam and connected 
with the elements for independently inclining 
the elements to a vertical plane, connections 
between the ends of the elements and plat- 
form arranged to permit the elements to tilt, 
a tongue flexibly connected with the front 
element, a bowed bar connected with the 
ends of the front element and extending for- 
wardly therefrom, and means for connecting 
the tongue with the bar. 

886,242. Earth-Auger. John S. Park, Rock- 

port, Ind. Serial No. 390,650, 

The combination, in an auger, of a pair of 
concavo-convex semicircular blades arranged 
opposite and set at an angle to each other, 
to dispose the cutting edge of each blade 
directly beneath the adjacent edge of the 
opposite blade, the lower ends of said blades 
being cut away to form a channel there- 
between through which a cylindrical core of 
uncut earth is adapted to pass, when the 
auger is rotated, and an operating handle 
provided at its lower end with a plurality 
ef radiating feet secured to each of said 


blades. 
886,263. Street-Cleaner. John W. Smith, 

Dayton, Ohio. Serial No. 404,290. 

In a machine as described, a main frame, 
earrying wheels therefor, a forwardly and 
downwardly inclined elevator, a _ yielding 
scraper blade terminating said elevator and 
adapted to bear upon the ground and to col- 
lect refuse material therefrom, and a recep- 
tacle into which said material is discharged, 
substantially as specified. 


887,175. Method of Forming Foundations. 
Hunley Abbott, New York, N. Y. Serial 
No. 403,815. 

A method of forming a footing in the 


ground which consists of forming a cavity 
therein, void of any lining placing foundation 
material within said cavity then forcing 
said material outwardly against the walls of 
the cavity thereby forcing back and com- 
pressing the surrounding soil so that an en- 
larged footing is formed, substantially as de- 
scribed. 
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887,219. Garbage Destructor. George W. 
Parker, New York, N. Y. Serial No. 
350,214. 


The combination of a fire-pit in which the 
dried garbage is burned; a secondary drying 
hearth arranged above and at one side of said 
fire-pit; a receiving tank for the dry garbage 
mounted above said secondary drying hearth; 
a secondary combustion chamber into which 
flow the combustible gases formed in said 
fire-pit; air-passages which lead the air 
from outside to said secondary combustion 
chamber, the air mixing with and supporting 
the combustion of said gases in said secon- 
dary combustion chamber; a primary drying 
hearth for the wet garbage arranged above 
said secondary combustion chamber; said 
primary drying hearth being located to one 
side of and above said secondary drying 
hearth, whereby the material dried on said 
primary drying hearth may be fed down 
upon said secondary drying hearth; a re- 
ceiving tank for the wet garbage mounted 
above said primary drying hearth; and flues 
leading from said secondary combustion 
chamber above and below said air-passages 
for preheating the air which enters said com- 
bustion chamber. 

887,255. Manufacture of Concrete and Like 
Pipes. Olof Kjellstroém, Stockholm, Sweden, 
Serial No. 322,414. 

Apparatus for producing reinforced pipes of 
concrete or like material, comprising a re- 
voluble core and an outer shell which sup- 
ports the pipe until completed, one of said 
parts being movable lengthwise of the other, 
a helical guiding plate secured upon and 
revoluble with the core, for screwing said 
core through the material held by the shell 
and compressing it, and means for continu- 
ously supplying wire underneath the guiding 
plate as the latter is revolved in the con- 
erete between the shell and the core. 
887,284. Culvert. Martin J. Stoffer, 

Mich. Serial No. 393,219. 

A culvert comprising a plurality of sec- 
tions each having a longitudinally reinforced 
strengthening rib, truss rods passing through 
certain of the ribs and bearing against cer- 
tain of the others, and means engaging the 
truss rods for clamping the culvert sections 
together. 
887,459. 

Stephen H. Bloomer, Seattle, Wash. 

No. 378,448. 

An apparatus of the character described 
comprising in combination with an endless 
cable, a drive mechanism therefor, corner 
supports including sheaves around which said 
cable passes, scrapers joined with said cable 
and movable therewith and adapted to be 
earried around said drive mechanism and 
corner supporting sheaves, and transverse 
endless supporting mechanism for supporting 
the cable between the corner supports, sub- 


Capac, 


Grading and Excavating Machine. 
Serial 


stantially as described. 
887,666. Electric Water-Purifier. James F. 
Lester, New York, N. Y., assignor, by 


mesne assignments, to Electrolytic Filter- 

ing and Purifying Company, a corporation 

of New York. Serial No. 345,504. Renewed 

December 12, 1907. Serial No. 406,203. 

A water purifying apparatus including an 
electrolytic chamber and a filtering chamber, 
said electrolytic chamber having a series of 
nickel electrodes connected in multiple, each 
of said nickel electrodes being in direct con- 
tact with the water being treated. 


INCORPORATIONS 
Fort Fairfield Light an and Power Co., Fort 
Fairfield, Me.; electricity; capital, $21,000. 


President, D. EL Edwards; treasurer and 
clerk, H. T. Powers, both of Fort Fairfield. 

Greenpoint Fire Brick Company, Brooklyn, 
N. Y.; to manufacture bricks, tiles, pipe, etc.; 
capital, $50,000. Incorporators: John Cooper, 
Huntington, N. Y.; Andrew Cooper and Clar- 
ence Cooper, Brooklyn Manor. 

Kenilworth Lighting Company, 1213 Cham- 


ber of Commerce Building, Chicago, IIll.; to 
operate a heat, light and power plant; capi- 
tal, $25,000. Incorporators: Girard A. El- 
lingston, Albert V. Horn, Julius L. Hecht. 

Kettle Brook Stone Co., Worcester, Mass.; 
stone: capital, $50,000. President, Louis L. 
Brown, New York City; treasurer and clerk, 
Varnum P. Curtis, Worcester. 

Lockport Construction Co., Joliet, TIll.; gen- 
eral construction: capital, $7. 500. Incorpora- 
tors: Leon McDonald, H. H. Gaines, C. W 
Baggott. 

Milburn Trap Rock Co., Milburn, N. J.; 
to quarry and crush stone; capital, $100, 000. 
Incorporators: Herbert Lightipe and Herbert 
V. W. Lightipe, 56 Main street, Orange; 
Charles C. Spencer, White Plains, N. Y. 


Municipal Contracting Co., Syracuse, N. Y.; 
to manufacture anhydrous ammonia and kin- 
dred products, alkalies and chemicals; capi- 
tal, $20,000. Incorporators: Matthew Woods, 
Patrick J. Comerford, John Young, Syracuse. 

O’Brien Electric Light Supply Company of 
Pittsburg, Pa.; capital, $25,000. Incorpora- 
Smith, R. R. McElhany, F. 
Pittsburg. 


tors William H. 
G. Strathmann. 





MUNICIPAL JOURNAL AND ENGINEER 


Proposals 


FURNISHING CAST-IRON PIPE 


Office of the Board of Contract and Supply, 
Syracuse, N. Y., May 11, 1908. 

Sealed proposals will be received at the 
office of the Board of Contract and Supply 
until 1.380 p. m., Monday, May 25, 1908, for 
furnishing cast iron pipe for the conduit line 
from Skaneateles Lake to and into the City 
of Syracuse, in accordance with the plans 
and specifications on file in the office of the 
City Engineer. A certified check for five 
thousand ($5,000) dollars, for each 5,000 ton 
lot of pipe, payable to the order of J. D. 
Stemmler, City Treasurer, to be forfeited 
upon failure to enter into contract within 
five days’ notice of award from the Secretary 
of this Board, must accompany each proposal. 
(21) FREDERICK T. PIERSON, Secretary. 


GARBAGE DISPOSAL 


Office of the Board of Contract and Supply, 
Syracuse, N. Y., May 11, 1908. 

Sealed proposals will be received at the 
office of the Board of Contract and Supply 
until 1.30 p. m., Monday, May 25, 1908, for 
disposing of the garbage of the City of Syra- 
cuse in accordance with the plans and specifi- 
cations on file in the office of the City En- 
gineer. A certified check for five thousand 
($5,000) dollars, payable to the order of J. 
D. Stemmler, City Treasurer, to be forfeited 
upon failure to enter into contract within 
five days’ notice of award from the Secretary 
of this Board, must accompany each proposal. 
(21) FREDERICK T. PIERSON, Secretary. 


SEWER CONSTRUCTION 


Bids will be received until noon on Satur- 
day, May 23, 1908, for the construction of 
2,450 feet of 12-inch terra cotta sewer and 
2,050 feet of 10-inch terra cotta sewer on 
Merion avenue, and 3,000 feet of 8-inch terra 
cotta sewer on Highland avenue, averaging 
from five to eighteen feet in depth, including 
twenty-seven (27) manholes, and all appurte- 
nances complete. 

Plans and specifications may be seen at the 
office of the Township Commissioners, 205 
Mahan Building, Ardmore, Pa., in charge of 
Robley A. Warner, C.E., Supt. of Health and 
Drainage. 

BRIDGES AND SEWERS. 


Department of Public Works, 
Bureau of Surveys, Office 412 City Hall. 
Philadelphia, Pa., May 13, 1908. 

Sealed proposals, endorsed ‘‘Bids_ for 
Bridges and Main Sewers,’”’ and addressed to 
the undersigned, at the office above men- 
tioned, will be received until 12 o’clock, 
noon, on June 3, 1908, for 

Schedule A. Bridges. 

Schedule B. Main Sewers. 

Plans for the above work will be exhibited 
in the office of Bureau of Surveys, Phila- 
delphia. 

Specifications and blank pam upon which 
bids must be made, will be furnished upon 
application to the Chief Engineer, Room 416 
City Hall. 

Bidders must be _ skilled and regularly 
engaged in the class of work bid for. 

No bid will be considered unless accom- 
panied by a certificate from the City Solici- 
tor that the provisions of an ordinance re- 
quiring proposal bonds when the bids ex- 
ceed in amount five hundred dollars, ap- 
proved May 25, 1860 (p. 81, West), have been 
complied with. 

The Director reserves to himself the right 
to reject any or all bids, as he may deem 
best for the interests of the city 

GEORGE R. STEARNS, 
Director. 


STREET LIGHTING 
Bids will be received at the office of the 


City Clek until June 17, 1908, at 4 o’clock 
Pp: -m:, tor Be are lighting of the streets of 
the city of Natchez, Miss., for a term of five 


years from ist day of March, 1909. Specifi- 
cations on file in City Clerk’s office, and can 
be had on application. Bids to be sealed. 
GEO. T. EISELE, 
City Clerk. 


LAYING ELECTRIC CABLE 


_ Washington Barracks, D. C., May 7, 1908. 
Sealed proposals in triplicate will be received 
until 12 noon, May 27, 1908, and then opened, 


for furnishing and laying primary and sec- 
ondary electric cable here. Information on 
application. 

W. H. ROSE, 


First Lieutenant Engineers, Q. M. 


PAVING AND CURBING. 

The city of Goldsboro is open for proposi- 
tions for the construction of about 5,000 
square yards of vitrified brick (or block) 
pavement, and about 12,000 square feet of 
granolithic pavement, with necessary stone 
curbing. Bitulithic will also be considered. 


Address 
BROADHURST, 


DD, J. 
City Clerk, Goldsboro, N. C. 





VoL. XXIV., No. 


21. 






REINFORCED CONCRETE SEWER 
Notice to Contractors 


Sealed proposals will be received by the 
Board of Public Works at the office of the 
City Clerk of the City of Iron Mountain, 
Michigan, up to 1 o’clock p.m. June 12, 
1908, for the construction and laying of a re- 
enforced concrete sewer, 48 inches in inside 
diameter, length 2,896 feet. 

Plans and specifications for the above may 
= seen at the office of the City Clerk of said 
city. 

Each proposal must be accompanied with a 
certified check of $500.00, payable to the 
Chairman of the Board of Public Works, 
which will be returned upon the execution of 
the contract. 

Proposals must be presented in a sealed en- 
velope directed to the City Clerk and en- 
dorsed ‘‘Sewer Bids.’’ 

The right is reserved to reject any or all 


bids. 
JOHN B. CAGVI, 
(21-22) City Clerk. 


STREET PAVING 


Vicksburg, Miss., May 12, 1908. 

Sealed proposals to pave with vitrified 
brick, bitulithic and asphalt and to sewer 
Mulberry street, from Grove to Depot street, 
Clay street, from Washington to First North 
streets, and South street, from Washington 
to Locust street, will be received and opened 
by the Mayor and Aldermen of said city on 
Monday evening, June 1, 1908, at 7.30 o’clock. 
Plans and specifications for said work to be 
had upon application to H. J. Trowbridge, 
City Clerk. 

Bids to be made separately for each street. 

The Board reserves the right to reject any 


or all bids. 
P. M. HARDING, 
Acting Mayor. 


IMPROVEMENT BONDS 


Huntsville, Ala. 
City of Huntsville offers its 10-year street 
improvement coupon bonds; amount twenty- 
eight thousand dollars; denomination five 
hundred dollars; 5 per cent. per annum, pay- 


STREET 


able semi-annually. Bids received until 
June 1, 1908. Right to reject all bids, and 
none less than par considered. Address 
R. E. SMITH, 
(20-21) Mayor. 
IMPROVEMENT BONDS 
Anniston, Ala. 


Sealed bids for $50,000 Public Improvement 
Bonds will be received at the office of the 
City Clerk, Anniston, a until 12 
o’clock noon, May 28, 190 

For particulars apply. t 

THOMAS E. KILBY, 
(20-21) 


Mayor. 
Anniston, Alabama, May 4, 1908. 


WANTS 





POSITION WANTE Dbya iene engi- 
neer; technical education and twelve years’ 
practical experience in paving, sewers and 
municipal improvements; best of references; 


33 years; American. E. H. S., care Municipal 
Journal and Engineer. (21-24) 
w ANTED—Engineers, draftsmen, looking 


for opportunities to advance; write for list of 
500 positions, free for the asking. Hapgoods, 
305 Preodway. New York, or 1010 Hartford 
Bldg., Chicago. 


WATER WORKS SUPERINTENDENT, 
technical graduate, experienced with filtra- 
tion system or well supply, desires change 
of location or business; will locate anywhere, 
but West preferred. Address, 2381, Munici- 
pal Journal and Engineer. 


WAN TED—Traveling salesman for the Pa- 
cific Northwest to sell pipe and water works 
materials. Must have experience and best 
of references. Good salary paid to the right 
man. All applicants must state age and in- 
close letters of reference from their last em- 
ployer. Address Pipe, Municipal Journal and 
Engineer. 20-21 











For Information 


or Books relating to Municipal 
Matters, write 


Municipal Journal and Engineer 




















